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Mrs. Anne H. Jones, Chairman 
and Members of Council of The 
Regional Municipality of Hamilton-Wentworth 


Report on 
The Initial Assumption, Operation, 
and Financing of Regional Roads, 
Water, Sewage, Drainage and 
Solid Waste Disposal Works 


Ladies and Gentlemen: 


On Monday, August 21, 1973 Mrs. Anne Jones, Chairman 
of the Regional Municipality of Hamilton-Wentworth called together 
an Engineering Services Task Force made up of the technical repres- 
entatives of the area municipalities who were primarily interested in 
the water, sewage, drainage, and solid waste disposal facilities 
Operated by these area municipalities. Also at this preliminary meeting 
were Mr. H. Hasson, and Mr. M. Lawson of the Ministry of Treasury, 
Economics and Intergovernmental Affairs. Mr. R. Colter also of the 
Ministry attended subsequent meetings of this Task Force. 


At this first meeting it was noted that the legislation in 
Bill 155 was different from that of any previous Regional Acts and that 
it was not necessary to prepare such a detailed assumption report as 
had been required in the other Regional Municipalities. 


At a subsequent meeting of the Steering Committee on 
September 5, 1973 a Sub-Committee was formed to collect all of the 
data required for the report. This Sub-Committee consisted of the 
following: 


Chairman, Mr. W. A. Wheten, City Engineer, Hamilton 
Mr. J. S. Wilson, Manager, Dundas Public Utilities Commission 
Mr. K. A. Amin, Township Engineer, Township of Saltfleet 
Mr. R. G. Morrow, Co-ordinator-Engineer, Township of Ancaster 
Mr. R. Tait, Proctor & Redfern Limited, Village of Waterdown 


Mr. H. Hasson, Ministry of Treasury, Economics and Inter- 
governmental Affairs was later added to the Sub-Committee particularly 
as it related to the financial section of the report. 


Mr. R. Tait, of Proctor & Redfern Limited, Consulting Engineers 
who sat on the Steering Committee and Sub-Committee as a represent- 
tative of the Village of Waterdown was subsequently retained to co- 
ordinate the completion of the detailed inventories and to prepare the 
text of the report on behalf of the Sub-Committee. Mr. G. Yates of 
Yates and Yates was also retained as legal consultant to the Committee. 


The extent of the report was further expanded to include the 
Regional Roads System as set out in Part III of Bill 155 and Mr. R. Fraser, 
County Engineer, was added to the Sub-Committee. 
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The need for this report resulted from the formation of the 
Regional Municipality of Hamilton-Wentworth in the passage of Bill 155 
in the Third Session of the 24th Legislature, Ontario, 22 Elizabeth II, 
1973, in which the City of Hamilton, the Towns of Dundas and Stoney 
Creek, the Village of Waterdown, and the Townships of Ancaster, 
Beverly, Binbrook, East Flamborough, West Flamborough, Glanford 
and Saltfleet were organized into a Regional Corporation to be known 
as "The Regional Municipality of Hamilton-Wentworth" as of January 
1, 1974. In this legislation the Regional Corporation was charged 
with assuming from the area municipalities complete responsibility 
for the supply and distribution of water, the collection and treatment 
of sewage and the receiving, dumping and disposal of all solid waste. 
The Regional Corporation was also charged with assuming from the 
area municipalities certain responsibility for land drainage and for 
assuming all roads under the jurisdiction and control of the County of 
Wentworth and the Hamilton-Wentworth Suburban Roads Commission. 


This report provides direction and recommendations con- 
sidered necessary in establishing the procedures to be set by the 
Regional Corporation in assuming its responsibilities with regard to 
roads, water, sewage, drainage, and solid waste disposal works. 


The report has been set out in four main sections including: 


(i) Assumption of Works 

(ii) Organization and Operation of Works 
(iii) Finance 

(iv) Future Action 


Preceeding the four main sections is a summary of the major 
recommendations which are outlined in greater detail in the respective 
sections of the report. 


We wish to take this opportunity to express to the Regional 
Council out appreciation for the opportunity to be of service to the 
Regional Municipality of Hamilton-Wentworth and in particular our 
thanks to Mrs. A. H. Jones, Chairman and the many Officials of the 
local municipalities for their efforts in assisting us with the prepar- 
ation of this report. 


All of which is respectfully submitted. 


Yours very truly 
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W. A. Wheten, P. Eng. 
Sub-Committee Chairman 
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Proctor & Redfern Limited 
Study Co-ordinator 
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(iii) 


SUMMARY OF RECOMMENDATIONS 


ASSUMPTION OF WORKS 


(i) 


(ii) 


(iii) 


(iv) 


(v) 


(vii) 


(viii) 


That the Regional Corporation assume all roads under the 
control and jurisdiction of the County of Wentworth and the 
Hamilton-Wentworth Suburban Roads Commission and that these 


roads form the regional roads system as set out in Bill 155. 


That the Regional Corporation assume, operate and maintain 
all municipally owned waterworks in the area municipalities 


as set out in Bill 155. 


That the Regional Corporation assume, operate and maintain 
all municipally owned sewage works in the area municipalities 


as set out in Bill 155. 


That the Regional Corporation assume, operate and maintain 
all municipally owned solid waste disposal facilities in the area 


municipalities as set out in Bill 155. 


That the Regional Corporation assume, operate and maintain 
all storm sewers in the City of Hamilton as outlined in the 


Assumption By-Law No. 9-73. 


That the City of Hamilton retain responsibility for the operation 
and maintenance of all catchbasins, catchbasin connections, 


ditches and culverts on the local roads under its jurisdiction. 


That the area municipalities other than the City of Hamilton 
retain responsibility for the operation and maintenance of all 
drainage works including catchbasins, catchbasin connections, 
ditches, culverts and storm sewers on the local roads under 


their jurisdiction. 


That the Regional Corporation establish a policy for considering 
the assumption of complex inter-municipal drainage problems 


when formally requested by an area municipality. 
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(iv) 


(ix) That the Regional Corporation assume responsibility for the 
land drainage system including storm sewers with respect 


to Regional Roads as set out in Bill 155. 


(x) That the Regional Corporation establish a policy relating to 
the improvements of drainage works under the jurisdiction of 


the regional Conservation Authorities. 


(xi) That the Regional Corporation assume and operate the City of 
Hamilton laboratory presently housed in the Hamilton Sewage 
Treatment Plant which is also to be assumed by the Regional 


Corporation as set out in Bill 155. 


(xii) That all "Works in Progress" related to water, sewage, and 
solid waste disposal by the area municipalities, storm sewers 
by the City of Hamilton and roads by the County of Wentworth 
and the Hamilton-Wentworth Suburban Roads Commission be 
assumed by the Regional Corporation as of January 1, 1974 for 
design, construction, operation and maintenance purposes. 
That in special cases the Regional Corporation consider con- 
tracting back to the area municipalities the responsibility for 


the completion of certain of these works. 


(xiii) That the area municipalities continue to administer all sub- 
division agreements and that only in matters relating to water- 
works and sewage works in these area municipalities and in 
addition to storm sewer works in the City of Hamilton should 
the Regional Corporation stand in the place and stead of the 


area municipality. 


(xiv) That the following major works in area municipalities other than 
the City of Hamilton which are in the advanced planning or 
design phase and which could be considered as "Works in 


Progress" be assumed by the Regional Corporation at this time: 


- the proposed sewer scheme in the Town of Ancaster 
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(xv) 


(xvi) 


(xvii) 


(v) 


- the proposed elevated storage tank in the Village of 
Waterdown. 


- the expansion of the Dundas Sewage Treatment Plant. 


That the City of Hamilton be requested to prepare a detailed 
list of works which are in the advanced planning or design 
phase and which could be considered as "Works in Progress" 
and which will be assumed by the Regional Corporation at this 


time. 


This detailed list should be completed and submitted to the 


Regional Corporation prior to December 31, 1973. 


That all area municipalities be requested to prepare a detailed 
list of all water, sewage, and solid waste disposal works 
which could be considered as "Works in Progesss" as of 


December 31, 1973. 


In addition, that the City of Hamilton be requested to prepare 
a detailed list of all storm sewer works and that the County 
of Wentworth and the Hamilton-Wentworth Suburban Roads 
Commission be requested to prepare detailed lists of all storm 
drainage works and road works which could be considered as 


"Works in Progress" as of December 31, 1973. 


These lists should be complete and should be submitted to the 
Regional Corporation prior to December 31, 1973. They should 
show full details of the status of the design, stage of con- 
struction, contract arrangements, financing and all other 


relevant information. 


That the following works either completed or under construction 
by private developers but not maintained or operated by the 


existing area municipalities should not be assumed by the 
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(vi) 


Regional Corporation at this time other than for standing in 
place and stead of such area municipality for the purpose of 
any agreement between the area municipality and the private 
developer. 

- Well system in Lots 5, 6, and 7, Concession Ix, 


Township of East Flamborough. 


- Well system in Lot 13, Concession X, Township of 


East Flamborough. 


- Well system in Cedar Knoll Survey, Greensville, in 


the Township of West Flamborough. 


- Gardendale lagoon, pumping station and sewer system 


in the Gardendale Survey of the Township of Saltfleet. 


OPERATION AND ORGANIZATION 

(i) That on an interim basis all facilities being assumed by the 
Regional Corporation on January 1, 1974 continue as far as 
possible in their present method of operation but under the 
jurisdiction and control of the Commissioner of Engineering 


on behalf of the Regional Corporation. 


(ii) That the Regional Corporation contract by separate agreement 
with the Ministry of the Environment on an interim basis for 
the operation and maintenance of the Waterdown Sewage 


Treatment Plant including sewage pumping stations. 


(iii) That the Regional Corporation consider contracting back to the 
area municipalities or the Hydro Electric Commissions the 


meter reading and billing of water rates on an interim basis. 


(iv) That the Regional Corporation establish a steering committee to 
review and complete the work already carried out on the Hamilton- 
Wentworth Waste Management Study in order that the recommend- 


ations contained therein can be implemented as soon as possible. 
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i) 


(v) 


(vi) 


(vii) 


(viii) 


(x) 


(vii) 


That the Regional Corporation assume on an interim basis the 
existing By-Laws and Resolutions of the Area Municipalities 
and Commissions affecting the supply of water, the collection 
of sewage and the disposal of solid waste in any area munic- 


ipality as set out in Bill 155. 


That the Regional Corporation undertake a study with a view to 
establishing a uniform policy for the operation and maintenance 


of water, sewage and solid waste disposal facilities. 


That the Regional Corporation prepare new uniform by-laws to 
cover the supply of water, the collection of sewage and the 
disposal of solid waste in all area municipalities. These new 


by-laws should be adopted as soon as possible. 


That the Regional Corporation request all area municipalities, 
Public Utilities Commis Gn} County of Wentworth, Hamilton- 
Wentworth Suburban Roads Commission and the Ministry of the 
Environment to prepare detailed inventories as of December 
31, 1973 of all stores and supplies associated with facilities 


being assumed by the Regional Corporation. 


That the Regional Corporation establish the Engineering Depart- 
ment following the general guide lines set out in this report 
and that the organization of this Department be thoroughly 
reviewed by December 1974 and adjusted in the light of exper- 
ience gained by that time to establish the most efficient and 


economical system of operation. 


That the Regional Corporation set up Area Offices as set out 


in this report. 
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FINANCE 


(i) 


(ii) 


(vill) 


That in the future the Regional Corporation pay to the area 
municipalities in relation to the regional roads that will be 
assumed, payments of principal and interest relating to the 


outstanding debt at the date of assumption. 


That the Regional Corporation pay to the area municipalities 
in relation to the waterworks system assumed, payments of 
principal and interest in 1974 of $3,437,328. which pay- 
ments relate to an outstanding debt of SUG 751, OCU mas OL 


January 1, 1974. 


That with respect to sewage works assumed the Regional Cor- 
poration pay to the area municipalities payments of principal 
and interest in 1974 of $3,739,894. which payments relate to 


an outstanding debt of $32,891,363. as of January 1, 1974. 


That with respect to storm sewer works assumed the Regional 
Corporation pay to the City of Hamilton payments of principal 
and interest in 1974 of $80,242. which payments relate to an 


outstanding debt of $661,114. as of January 1, 1974. 


That with resepect to solid waste disposal works assumed the 
Regional Corporation pay to the area municipalities payments 

of principal and interest in 1974 of $911,917. which payments 
relate to an outstanding debt of $7,975,493. as of January 


i ew eey 


That the Regional Corporation secure in writing from each of 
the area municipalities a statement that the liabilities apply- 
ing to water, sewage, storm sewer and solid waste disposal 
works assumed by the Region from that area municipality are 


as listed in this report. 
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(iii) 


(iv) 


(ix) 


That the Regional Corporation also secures in writing from 
the County of Wentworth and the Hamilton-Wentworth 
Suburban Roads Commission a statement confirming that no 
outstanding debt exists against the road system assumed 


by the Region. 


That in relation to the collection of monies to pay for the 
capital debt as well as the costs of operation, maintenance 
and administration of the regional waterworks system being 
assumed, the Regional Corporation for 1974 adopt the exist- 
ing water rates presently in force in each service area of 

the area municipalities. These rates should be reviewed as 
soon as possible as part of a water rate study embracing all 
existing waterworks systems being assumed. If any surpluses 
or deficits occur they should continue to be the responsibility 


of the systems incurring these surpluses or deficits. 


That in relation to the collection of monies to pay for capital 
debt costs as well as the costs of operation, maintenance 

and administration of the regional sewage works including 
collection and treatment facilities, the Regional Corporation 
establish by by-law an annual charge against each area 
municipality to cover the cost of the regional sewage facilities 


providing service to the area municipality. 


The estimated annual charges for 1974 have been shown in 
Section 3.4.3. These charges should be reviewed as soon 
as possible as part of a sewer charge study embracing all 


existing sewage systems. 
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(x) 


(v) That in relation to the collection of monies to pay for the 
capital debt costs as well as the costs of operation, main- 
tenance and administration of the storm sewer works assumed 
from the City of Hamilton, the Regional Corporation charge 
back such costs to the City of Hamilton. This will require 
enabling legislation to be passed by the Legislative Assembly 


of the Province of Ontario. 


These estimated costs for 1974 are set out in Section 3.4.4. 


(vi) That the Regional Treasurer meet with the Treasurers of 
the Area Municipalities to determine the method and 


scheduling of payments in relation to the works assumed. 


FUTURE ACTION 

(i) That the Regional Corporation initiate work on a Roads 
Needs Study. This study would review the roads assumed 
by the Regional Corporation, recommend what roads should 
be added to or deleted fromthe system and set priorities 


for the maintenance and construction of these roads. 


(ii) That the Regional Corporation initiate work on the develop- 
ment of a Master Plan for waterworks in conjunction with 


an Official Plan of the Region. 


(iii) That the Regional Corporation initiate work on the develop- 
ment of Master Plans for sewage works and storm drainage 


works in conjunction with an Official Plan of the Region. 


The Master Plan for storm drainage works would be used 
by the Regional Corporation and the area municipalities to 
establish responsibility for drainage areas and to set design 


criteria and standards to be used throughout the Region. 
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(iv) 


(v) 


(vi) 


(vii) 


(viii) 


(ix) 


(xi) 


(xi) 


That the Regional Corporation initiate the implementation of 
the recommendations on the disposal of all solid wastes as 


set out in the Hamilton-Wentworth Waste Management Study. 


That the Regional Corporation initiate a water rate study 


embracing all existing waterworks systems in the Region. 


That the Regional Corporation initiate a sewage charge study 


embracing all existing sewage systems in the Region. 


That the Regional Corporation initiate a study to identify 
major remedial and capital works that should be undertaken 


during the 5 year period 1974-1979. 


That the Regional Corporation initiate a study into the annual 
costs that should be charged against the City of Hamilton to 
cover the capital, operation and maintenance costs of the 


storm sewer system assumed from the City of Hamilton. 


That the Regional Corporation initiate work on the assembly 
of all reports, drawings, property plans, agreements, and 
all other information relevant to works being assumed by the 


Regional Corporation. 


That the Regional Corporation establish a Regional Utilities 
Co-ordinating Committee in conjunction with the utility 


companies in the region. 


That the area municipalities establish Area Utilities Co- 
ordinating Committees with a regional representative as a 


member. 
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9-73 Assumption By-Law for Storm Sewers 
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LIST OF ABBREVIATIONS 


Whenever the word "gallon" or an abbreviation thereof 
is used in the report, it refers to the Imperial Gallon. 


gal. gallon 

MGD Million Gallons per Day 

MIG Million Imperial Gallons 

MIGD Million Imperial Gallons per Day 
IGPM Imperial Gallons per Minute 

Ac. Acre 


OMB Ontario Municipal Board 
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SECTION 1 - ASSUMPTION OF WORKS 


le General 

This report deals ‘with those works which the Regional 
Corporation is required by Bill 155 to assume on January 1, 1974. 
Under this Act the Regional Corporation assumes sole responsibility for 
the supply and distribution of Water the collection and disposal of all 
sewage, the disposal of solid waste and for all roads formerly under 
the jurisdiction and control of the County of Wentworth and the Hamilton- 


Wentworth Suburban Roads Commission. 


Under this Act, the term "Works" includes buildings, plant, 
equipment and appurtenances as well as all real and personal property 


associated withthe works. 


In addition to the foregoing, the report includes recommendations 


with respect to: 
(i) the assumption of all "Works in Progress". 


(ii) the assumption by the Regional Corporation of certain 


major works presently in the planning or design phase. 


(iii) the assumption by the Regional Corporation of various 
works presently operated and maintained by the Ministry 


of the Environment. 


(iv) the assumption by the Regional Corporation of 


selected storm drainage works. 


(v) the assumption by the Regional Corporation of the City 


of Hamilton Laboratory. 
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be a Principle of Assumption 


The legislation creating the Regional Municipality of Hamilton- 
Wentworth differs from that of any previous Regional Acts in that the 
Regional Corporation as well as having responsibility for the regional 
roads system also has the sole responsibility for the supply and distri- 
bution of all water, the collection and disposal of all sewage, and the 
disposal of all solid waste. Thus the area municipalities have no 
responsibility for water, sewage or the disposal of solid waste and will 
have no staff experienced in the design, operation or maintenance of 


these facilities. 


It is, therefore, recommended that the Regional Corporation 
take over the regional roads system and also all water, sewage and 
solid waste disposal works in accordance with Bill 155, including all 
“Works in Progress" and works in the advanced planning and design 
phase. Only in certain circumstances where an area municipality is 
using a Consulting Engineer on a project or where an area municipality 
is left with staff who have knowledge of the facility should the Regional 
Corporation consider contracting back the completion of the work to the 


area municipality. 


The section of the legislation dealing with Regional Sewage 
Works also makes reference to the responsibility of the Regional Cor- 
poration with regard to land drainage. Specific recommendations with 
regard to the assumption of land drainage works are contained in Section 


156.01 thisireport. 


Although no specific mention is made in the legislation of the 
assumption of the City of Hamilton Laboratory it is recommended that 
the Regional Corporation assume and be responsible for the operation of 
the laboratory. This laboratory is housed in the Hamilton Sewage Treat- 
ment Plant on Woodward Avenue which is also being assumed by the 
Regional Corporation. In addition the laboratory is financed more 


than 60% by the water and sewage operations. 
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It is recommended that the area municipalities prepare lists 
of all water, sewage and solid waste disposal works that could be 
considered as "Works in Progress" as of December 31, 1973. These 
lists should also include works in the advanced stage of planning and 


design. 


In addition the City of Hamilton should prepare a detailed 
list of all storm sewer works and the County of Wentworth and the 
Hamilton-Wentworth Suburban Roads Commission should prepare detailed 
lists of all storm drainage works and roadworks which could be con- 
sidered as "Works in Progress" as of December 31, 1973. These lists 


should also include works in the advanced stage of planning and design. 


All these lists should be submitted to the Regional Corporation 
as soon as possible and prior to December 31, 1973. They should show 
details of the status of the design, construction,contractual arrange= 
ments, financing and other relevant details and should cover all "Works 
in Progress" including those carried out under the capital budget, current 
budget, urban renewal budget, subdivision agreements or by any other 


means. 


i aren Regional Roadworks 


An inventory of the maintenance yards used by the County of 
Wentworth and the Hamilton-Wentworth Suburban Roads Commission has 
been undertaken and all yards are listed in Table 1 which is appended 
to this section. In addition the locations of the maintenance yards and 
roads to be assumed by the Regional Corporation are shown on Drawing 


No. 1 which is also appended to this section. 
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1342 Regional Waterworks 


An inventory of the major elements of the waterworks systems 
used by the area municipalities for the supply and distribution of water 
prior to the assumption by the Regional Corporation has been undertaken 
and all works are listed in Tables 2 to 6 which are appended to this 
section. In addition the locations of these facilities are shown on 


Drawing No. 2 which is also appended to this section. 


A brief description of the major elements of the system in 


each area municipality is also presented herein. 


It is recommended that the Regional Corporation do not assume 
the following privately owned waterworks systems at this time other than 
standing in place of and stead of the area municipality as it relates to 


any agreement between the area municipality and the private developer. 


= Well system in Lots 5, 6, and 7, Concession Kk, 


Township of East Flamborough. 


- Well system in Lot 13, Concession X, Township of 


East Flamborough. 


- Well system in Cedar Knoll Survey, Greensville, in 


the Township of West Flamborough. 
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eb City of Hamilton 

The supply and treatment facilities owned by the City 
of Hamilton consist of intakes off Van Wagners Beach, a low lift 
pumping station and a treatment plant on Woodward Avenue with a 
capacity of 160 MIGD when expansion is complete in 1975. The 


ultimate capacity of the treatment plant is 300 MIGD. 


The City also has several pumping stations, reservoirs, 
and a distribution system all of which are detailed on drawings which 


will be submitted to the Regional Corporation. 


The City has agreements with the Towns of Dundas and 
Stoney Creek, and the Townships of Ancaster and Saltfleet covering the 


supply of water to these municipalities. 


PG Saya Town of Dundas 

The waterworks system owned by the Town of Dundas is 
operated and maintained by the Dundas Public Utilities Commission. 
The Town receives all of its water supply fromthe City of Hamilton 


under an agreement with the City. 


The Town has two reservoirs, three pumping stations and a 
distribution system as detailed on drawings which will be submitted 


to the Regional Corporation. 


14.3% Town of Stoney Creek 
The Town of Stoney Creek receives all of its water supply 


from the City of Hamilton under an agreement with the City. 


The Town has one reservoir, one pumping station and a 
distribution system as detailed on drawings which will be submitted 


to the Regional Corporation. 
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1.4.4. Village of Waterdown 
The waterworks system owned by the Village of Waterdown 
is operated and maintained by the Waterdown Public Utilities Commission. 
The source of supply consists of several wells and a 10" pipeline 
on the Waterdown Road which is connected to the Burlington system. 
The Village has an agreement with Burlington Public Utiliites Commission 


for a maximum supply of 0.5 MIGD through this pipeline. 


The Village also has one elevated storage tank, two under- 
ground reservoirs, One pumping station and a distribution system as 


detailed on drawings which will be submitted to the Regional Corporation. 


The elevated tank in the Village is in poor condition and a 
Preliminary Certificate of Approval has been received from the Ministry 
of the Environment for the replacement of this tank with a new 0.5 MIG 


tank. 


The Village also supplies water to areas of the Township of 


East Flamborough and the Town of Burlington. 


1.4.,5 Township of Ancaster 

The waterworks system owned by the Township of Ancaster is 
operated and maintained by the Ancaster Public Utilities Commission. 
The Township receives its water from two sources. The area below the 
escarpment known as Area #17 receives its water from the City of Hamilton. 


The other serviced area gets its water from a series of wells. 


The Township has four reservoirs, two pumping stations and 
a distribution system as detailed on drawings which will be submitted 


to the Regional Corporation. 
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i OR oe Townships of Beverly, Binbrook, West Flamborough and Glanford 
These Townships have no municipally owned waterworks 
systems. The following system is owned, operated and maintained by a 
private developer: 
- Well System in Cedar Knoll Survey, Greensville, in the 


Township of West Flamborough. 


Leases Township of East Flamborough 

There is no municipally owned system in the Township of 
East Flamborough. Some areas of the Township adjacent to Waterdown 
receive water from the Waterdown system and are billed direct by the 


Waterdown Public Utilities Commission. 


The following systems are owned, operated and maintained by 


private developers: 


= Well system in Lots 5, 6, and 7, Concession IX, Township 


of East Flamborough. 


- Well System in Lot 13, Concession X, Township of East 


Flamborough. 


142.8r Township of Saltfleet 
The Township of Saltfleet receives its water from two sources. 
The east area of the Township receives its water from Grimsby. The west 


area receives its water from the City of Hamilton. 


The Township has two reservoirs with an additional reservoir 
under construction and another under design, three pumping stations and 
a distribution system as detailed on drawings which will be submitted 


to the Regional Corporation. 
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iss Regional Sewage Works 
An inventory of the major elements of the sewage works 
systems used by the area municipalities for the collection and treatment 
of sewage prior to the assumption by the Regional Corporation has been 
undertaken and all works are listed in Tables 7 to 9 which are appended 
to this section. In addition the locations of these facilities are shown on 


Drawing No. 3 which is also appended to this section. 


A brief description of the major elements of the system in each 
area municipality is also presented herein including major new systems 


in certain of the area municipalities. 


The treatment facilities, pumping stations and sewer system 
in the Village of Waterdown are Operated and maintained by the Ministry 
of the Environment. It is recommended that the Regional Corporation 
contract with the Ministry on an interim basis for the Operation of these 


facilities. 


TaShl City of Hamilton 

The treatment facilities owned by the City of Hamilton consist 
of a 60 MIGD activated Sludge plant on Woodward Avenue. The secondary 
treatment facilities are now under construction under an agreement with 
the Ministry of the Environment. This plant can be expanded to 120 MIGD 


as the flow increases. 


Most of the areas of the City serviced before 1960 have com- 
bined sewers. Since that date all] new. construction has had separate 
Sanitary sewers and storm sewers. The layout of the storm sewers, 
Sanitary sewers and pumping stations are detailed on drawings which will 


be submitted to the Regional Corporation. 


The City of Hamilton laboratory which should also be assumed 
by the Regional Corporation is housed in the sewage treatment plant on 


Woodward Avenue. 
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The City has agreements with the Town of Stoney Creek, 
and the Townships of Ancaster and Saltfleet covering the treatment of 


sewage from these municipalities. 


Lahb ¥2is Town of Dundas 


The treatment facilities owned by the Town of Dundas consist 
of a 2.0 MIGD activated sludge plant in the works yard at 135 King Street 
East. A report is being prepared on the expansion of the plant to a 


capacity of 4.0 MIGD. 


The Town has several pumping stations all of which are 
detailed on drawings which will be submitted to the Regional Corporation 


along with the drawings of the sanitary sewer system. 


Ted Town of Stoney Creek 
All sewage from Stoney Creek is treated at the Hamilton sewage 


treatment plant on Woodward Avenue. 


The Town has one pumping station and a system of collector 
sewers which are detailed on drawings which will be submitted to the 


Regional Corporation. 


erates Village of Waterdown 

The treatment facilities in the Village of Waterdown which are 
operated and maintained by the Ministry of Environment consist of a 
0.3 MIGD activated sludge plant on Main Street South. The Village has 


asked the Ministry to undertake a study into the expansion of this plant. 


The Village also has two pumping stations and a system of 
collector sewers which are detailed on drawings which will be submitted 


to the Regional Corporation. 
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Lee Si. oe Township of Ancaster 
The proposed Ancaster sewer scheme has now been approved. 


It is anticipated that the first tenders will be called late in 1973 with 


work starting early in 1974. 


The trunk sanitary sewers from Ancaster will be connected to 
the City of Hamilton system and all sewage from Ancaster will be treated 
at the Hamilton sewage treatment plant under an agreement between the 


Township and the City. 


There are several pumping stations in the system and these 
are detailed on drawings which will be submitted to the Regional Cor- 


poration along with the drawings of the sanitary sewer system. 


econ Township of Saltfleet 

All trunk sewers from the present serviced area in the west 
end of the Township are connected to the City of Hamilton system and 
all sewage from this area is treated at the Hamilton sewage treatment 


plant under an agreement between the Township and the City. 


The layout of the sanitary sewer system in the Township is 


detailed on drawings which will be submitted to the Regional Corporation. 


There is a privately owned sewage system including a lagoon 
in the Gardendale Survey in the Winona area. It is recommended that 


the Regional Corporation assume only the agreement at this time. 


The Ministry of the Environment is presently reviewing the 
servicing and sewage treatment facilities for the east end of the Town- 
ship. When this scheme is introduced it will eliminate the Gardendale 


lagoon treatment facilities. 


The Ministry of the Environment is also in the process of 


assuming responsibility for certain sewage works within the Township. 
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hood Townships of Beverly, Binbrook, East Flamborough, 
West Flamborough, and Glanford 


There are no municipally owned sanitary sewers or treatment 


facilities in any of these Townships. 


Was < Land Drainage 


Under Bill 155 the Regional Corporation is responsible for 
undertaking the land drainage system including storm sewers with respect 
to regional roads and any surrounding lands which naturally drain into 
such land drainage system. In addition the Regional Corporation may 
undertake a land drainage system including storm sewers in any part of 
the Regional Area as the Regional Corporation deems necessary. The area 
municipalities are to be responsible for all other land drainage systems, 


including storm sewers, within their respective boundaries. 


die One lse Local Road Drainage 

In view of the high percentage of combined sewers in the City 
of Hamilton and the difficulty of separating the storm and sanitary sewers 
for design, maintenance and operation purposes the Sub-Committee have 
developed the following recommendations in connection with the assump- 
tion of storm sewers by the Regional Corporation. 

(i) That the Regional Corporation assume, operate and 
maintain all storm sewers in the City of Hamilton as 
outlined in the Assumption By-Law No. 9-73 appended 
to the end of this section. 

(ii) That the City of Hamilton retain responsibility for the 
operation and maintenance of all catchbasins, catch- 
basin connections, ditches and culverts on the local 


roads under its jurisdiction. 
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(iii) That the area municipalities other than the City of 
Hamilton retain responsibility for the operation and 
maintenance of all drainage works including catchbasins, 
catchbasin pennactions® ditches, culverts and storm 


sewers on the local roads under their jurisdiction. 


If the above noted recommendations are accepted the Regional 
Corporation will be responsible for all the storm sewers in the City of 
Hamilton and only the storm drainage system for the regional roads in 


the other area municipalities. 


Wee OGees Regional Roads Drainage 
Under Bill 155 the Regional Corporation must assume respon- 
sibility for the land drainage system including storm sewers with respect 


to all regional roads. 


It is recommended that the Regional Corporation review with 
the Ministry of Transportation and Communications the subsidies which 
are available for drainage projects on regional roads with a view to 
establishing a policy in order to obtain the maximum possible subsidy 


from the Province. 


LEAO mar Inter-Municipal Drainage 

There appears to be no inter-municipal drainage problems at 
this time. The Regional Corporation should, however, establish a 
policy for considering the assumption of these complex inter-municipal 
drainage problems if and when they arise. It is recommended that the 
assumption of these inter-municipal drainage problems only be con- 


sidered when formally requested by an area municipality. 
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ie Dis fe Regional Conservation Authorities 

Under the Conservation Authorities Act there are numerous 
types of hydraulic schemes involving flow control that can be accom- 
plished with financial assistance from Provincial grants. It would, 
therefore, be beneficial to the Regional Corporation not to assume 
drainage schemes which could be financed by the Conservation Author- 


ities on a more equitable and advantageous basis. 


It is, therefore, recommended that the Regional Corporation 
establish a policy relating to the improvement of drainage works under 
the control of the Regional Conservation Authorities based on obtaining 


the maximum available grants from the Provincial Government. 


0.0% Existing Drainage Works 

The City of Hamilton have one storm drainage pumping 
station detailed on drawings which will be submitted to the Regional 
Corporation along with the detailed drawings of the storm sewers in 


the City. 


The County of Wentworth and the Hamilton-Wentworth 
Suburban Roads Commission should also submit detailed drawings to 
the Regional Corporation of all storm drainage works related to the 
roads which will be assumed from the County of Wentworth and the 


Hamilton-Wentworth Suburban Roads Commission. 


eee. Solid Waste Disposal Works 


In 1972 the City of Hamilton, the County of Wentworth and 
the Ministry of the Environment entered into an agreement to carry out 
a Waste Management Study of all area municipalities in the County 
of Wentworth. The working documents for the final draft of this study 
are now complete and the following Resolution was passed at the last 
meeting of the Steering Committee which was held on September 13, 
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Resolved: That the working documents for the final draft of the report 
on the Hamilton-Wentworth Waste Management Study, as 
submitted to the Hamilton-Wentworth Waste Management 
Study Steering Committee by Proctor & Redfern Limited for 
review at its meeting held September 13, 1973, be received 
and tabled until such time as the Steering Committee as 
presently constituted has had an opportunity to meet and 
discuss the working documents with the members of the 
new Waste Management Study Committee to be appointed 
by the Council of the Regional Municipality of Hamilton- 
Wentworth for the purpose of bringing about an orderly 
transfer of all such information and documents for eventual 
implementation under the auspices of the new Steering 
Committee. 

In accordance with the above Resolution it is recommended 
that the Regional Corporation set up a Steering Committee to review 
the recommendations of this Waste Management Report so that they can 


be approved and implemented as soon as possible. 


An inventory of the solid waste disposal facilities used by 
the area municipalities for the receiving, dumping and disposal of solid 
waste prior to their assumption by the Regional Corporation has been 
undertaken during the course of this report and all facilities are listed 
in Table 10. In addition these facilities are shown on Drawing No. 4 
and are also described in greater detail in the Hamilton-Wentworth Waste 


Management Study. 


This Waste Management Study recommends that many of the 


existing sanitary landfill sites be closed as soon as possible. 


It is, therefore, recommended that the Regional Corporation 
assume all of the existing disposal sites at this time but that they give 
consideration to returning these sites or part of these sites to the area 
municipalities if, after the recommendations of the Waste Management 
Study are implemented, they are not required for disposal works or for 


any other regional function. 


The Village of Waterdown and the Township of East Flamborough 
do not have their own disposal sites. All solid waste from these 


municipalities is taken to the Burlington landfill site. 


U 
A a 


hogar wal to sRenb feat 2 oft we * 
ae ,ybut® inomepenioM ‘ede By 


inomensneM S7zeW ins W- oti oe ib 
OF Sationt mathe 2 ean wi) pesiiamoD ualiest 
bevisos1 ad ,f7er , El Soares ous f patios ail tw 
ac yahtiinmed palwei2 edi as eatt dove liinw belds: 
bas teen: or y sabi tig as bad ead bsitutttanos 
edt to exgcdimani aA? Athw etaemucob prilsrow odd zevoelh 
beiniogas ed oF estiimmod ybuj2 InamecsnsM siesW wen 

~roullingl! lo yiingliolnuM Isnotesf edz to Lionvod ont yd 

viiobio 16 tuade paipaisd to szoqiwaq ed? 70% drowinsW ; 

[susaave xo) eltemuoob bne moltemioin! dove {le to wienet 
talyae?2 wer olf To seasiqeus od yebau nolissaemelgmt . 


,SeattimmodD 
heodemmone 2! 1) neltlopeR oyods oi aAdiw sonsebiescs al 
weiven of sattimmol paikest? 6 qu tee noltereq3s {[snolpeh sri tent 


nao yer! jan? os hoe tasmepsasM eteaW elt to eqotishbnemmoas sit 


ildlageq a6 noor es batremsiqu) bas bevowas sc 


vd heen ealiiiine) Ieeoqelb stesaw biloe edi lo yidineveéAl nA 
bijoa : bre oilomub ,onaty!soe7 482 107 eebilisqisianum 6s76 sri) 
To) b 10.2 lsnolpel ont yd nobiamuses wtedi of .wiio Ssteew 
jeli ave zebthli ‘le ba6 heagm zhi} lo eewod el) poiwh neAnrabaL 
b .oV onlwed iwode 91s seliliios? ezerls aoliibbée nl .Of sldsT al 
steal chhowilneW-noilimoH ery vt tisteb iwissie af bethsded osis a16 baie 
NDS itiemepénsM 
. sit to yoom sent ebrammnooes yYbuid InamepensM siaaw ait 


idievoqg et nook 26 beaols ed-eetie lithnsl yrsttnae pnijeixe 7 


nolisiaqie? Jaecobped sit sed? bepnanqooe: ,e1oteisds et II 
avip yor! tere Jud omly edt 16 eats legegelth paitelte ef? to ifs smusae. 
Ginn, sift 07, SAME: SeeK? 0, pai Ggme eyon). patmuten ee erent - 


et ot RS qu 


a" eal ea 
7 rf 7 
phay 4! 


inameponeM ales W ont 40, anolsboasmmoss: ert 29 
7 ey 7 


101 10 sabow TonRem, wt ie Ti + a 


*uOsIEeY Pest] 


JOU SUOTSSIWWOD 
Jo Salypedrotunyy 
woJjJ pownsse 

aq 0} spied ON 


eole 
YOoIs pue WOO. Too} ‘doys 
ubIis ‘woolysem ‘wool yount 
‘g0ujo ‘Sutjuted Aeids - Aeg [ 


(peqzeey sg) sAeq 6 


WOOJ TOO} pue Role YOO} S 
‘WOooIysemM ‘WOO youn, ‘SsdTjjo 
(pezyeey Ss) sAeq 6 


WOOJ TOO} puke Role YOO S 
‘woolysem ‘wood youn, ‘sdTjo 


(peyeey £) SsAeg 6 


WOOI YOOIS pue WOOIUSeM 
‘WOO! YOUNT ’SOTjjoO 


(peyeey €) sheq 7 


SAUYVINAY 
Wad NID 


6S6T Peels 

HuIpTing YOoTG 9jJe1OUOCD 

pue swelj [2991S ,09X,PZI 

(OV 0°S *xo1idde) 


401 ,0¢S*,02P 


6S6I Peyote 

BUIPTINg YOOTG eJeIOUOD 

pue owes [9948 ,09%,7Z1 

(OV SS*S *xosdde) JOT ,S09X,00P 


196T Peyote 
HuULp[Ing YOoTG a}JeIOUCD 
pue owejdg TP94S ,09x, PZT 


(OV 1S°S *xoidde) 10] ,009%,00P 


996T Peoesa 
Hulpling ewesy [PJOW ,Y6X, SP 


(OV 0°S *xoidde) }0T ,00S%,SEP 


NOILdl¥osdd 


LZ -2u0) = 71 101 
JeoTFITES Jo "dM 
peoy umolyAoTde]l 


G *8U0)D - GP 1911 
Jays eouy jo :dmM], 
peoy Usely) $ Jo[Ppld 


pe 2UOD el to 
ybnolioquely *M jo *dm]I, 
peoy eAoIbTTIWw 

y “9U0D - 6[ 3011 
AjiaAeg Jo :dmM], 

peoy [1t4YPCOM 


NOILYOO'1 


T °ON dav 
SCaVA JONVNALNIVN 


AYOLNIAN] SAVO"U TYNOIOdY 


piexz pue 
peus ebeiojig AJouTyorepy 


bp ‘ON 19LWISI1d 


piex pue 
poug ebeiojysg ATouTyoepy 


€ ‘ON 10171810 


piex pue 
pous ebesojyg AJoutyoepy 


I ‘ON MISIC 


piexz pue 
peys ebeioys AJoutyorepy 


Z ON 1o14ISI1a 


ALTTOVd 


HLIYOMINIM-NOLTINVH JO ALITVdIOINNW TWNOIDAY 


YyVomjueM Jo AquNOD 


ALVIVdIOINNI 
VIevV 


*uodeJeYy 
peisIT JOU SUOTSSTWWOD 
Jo sol}iTedtotunpy wos 
pownsse oq 0] SYJIOM ON ?TLON 


*IReA STUY 
Wd5DI €8¢ 0} peseeiout oq OL yorig Wd5I 91P peoy sbutidg inyding 
xOlg Wd5DI 0SZ peoy shutidg inyding 
*SOWT} OWeS 9} Ve 
pezi[tyn eq youUedD pue /# [TOM yOg Wd5DI €8 MAaTAILITO 
yyM AyiedwAs Ul St 9+ [TOM yOrlg Wd5DI €8 MeTAIPITO 
osn UI ION 
yO Wd5DI 12 Smopeslyy YMeYO/ 
Hulpting yolg Wd5I 12 WNOD TeINOW UOTSSTWWOD 
Hbulpling yorg Wd5I S21 Jo011S UOSTIM SOTH TIN Olqnd 
ped 3}9190u0D Wd5DI 6§& yield pleljsuepyy Jojseouy Jo dIysumo] 
oaSn UT ION [9919 po wolqejoig UOTILUTIO[UD 
Y JUDWILOIT UOIT Wd5I1 OF CO UOILUL Too Ud 1S 29 | eoueio? 
DSUTTIOM 8+ 
9}OIOUOD TIN Wd5I OT | wotieis Sutdung Joosig ATIey | JEMOL L# 
9JDIOUOD pue sUeI{ TIN WdDI Z 199719 UO][IWeY pue 
SAIIG SpIsyIed JO JauIod yIeg S# 
yor TIN Wid S11 aATIG eptIsyzied | UOSTIM 7# 
ayeINUND TIN Wd5I IT euey UsTIV | UTIIED €# uoTSsSTWWOD 
JequeyD ejelouo0D TIN Wd5DI Iz ouey usTIV | UlIIeD 7# Sotw{tin OTqnd 
Jeqweyd e}e1OUuo0D TIN Wd5DI1 02 eueyT UsTIV| UTED TH} UMOpIE]eM JO SHLTITA 
SYUVINAY FUN LONULS SAILITIOVA ALIOVdVO NOILWDO1 ALITVdIOINAW 
TVWUd NID ISNOHdWNd LNINLVdIYL CaLvu VaddV 
q (ON a Taw. 
STTAM 


AYOLNGANI sSHYOMUALYM 


HILYOMINIM-NOLTNVH dO ALVIVdIOINONW ‘TIWNOIDdY 


*uoeleYy psistt 
jOU SUOISSTWWOD 
Jo AyiqTedtotunypy 
wOoJj pounsse 

aq 0} SYJOM ON 


UOTIEIS 

-qnsg o1pAyH ‘WooYy [oI]UOD 

‘uotjejig Surdung YIT 

*SoIOY +€p - puey yHtyH ‘uewjeely, s0g 

pue sig TeoTweUD ‘TIOM 

“COIN 091 HOIEM JeeTO ‘Yue, ebhe1s0jys 

Ayoedeyd qed peyoedxy | oyep, USEM ‘SJOI[IJ pues 
UOTJONIJSUOD JepuNn MOU -}[1yelsyujuy ‘Sio.e[NOOOTI 
UOTILI][IJ JO uotsuedxy ‘SJOXTW pidey ‘uotjejs 
Huidung WIT MoT ‘sexejuy 

GDIW 002 - Ayoeded Jo Huljstsuoo uotieiiIj 
JUSWJLSIJOIg JUSSSIg pue Juswjeeljelg | QCDIW OO!l ONUsAY PIEMPOCOM O06 SYIOMIO EM uoyIweHY Jo AD 


SAUVINAY Sa LUM OVd ALIOVdVO SIYOM. LNAWN LVL ALTIVdIOINNW 
IWud NAD LNAINIVAYL Calva YdLVM JOVAYNS Vou 


& ON dlavi 


SIYOM. LNAW LVL YaLVM JOVIEeNS 


AYOLNIANI SHYOMYALVM 


HLYOMLNIM-NOLTINVH JO ALVIVdIOINOW TWNOIDdY 


*uoaley pais] 
jou suocIss|wWOoD 
Jo salyyediojunpy 
woJj pounsse 

8q 0} SHIOM ON ‘JLON 


peyetidoidxe buleq 
Ayledolg - ajyaTdwoo 
sqyuaunsog joRMUOD 
pejetdwos ubtseq 
sseiboid ul uopjonijsuop 


*O'N*d uowuyying Aq pe 
-uyeJUTeW SB8dTASp [OIjJUOD 


peyeys {Ue} OTN 
S*Q Mou Joy uOT]TSTNboe 
Ayedoig pue ubtseq 


UOT}IPUOD 100g UT xURT 


(peseyoind buteq 
/O1ZT * ,O9E TEUOCTIIPPY 
1SZ9 X ,OTZT - pue’t) 
PL6I Ul pajatdwoo 

aq 0} UOTsUa}Xy OIW Sz 


peuopuegy <g oO] 
ubiseq Jepuy 


COW 0¢ Pucces 


binjny ul pauopueqy eg oL 


punoiblapuy - ajyalouop 


punoibiepuy - ayaiouop 
punoiblepuy) - ajyaiou0g 
URL T2939 poyeaeTg 
AURL T9919 peyeAs}][q 


punoibiepuy - ajyelou0D 
punoiblapuy - ajaiou0D 


YUP], [997g payPAae}[g 


aseg ajyalouoD 
uo adidpuejs [e939 
plojeyds [ee1g peyeaayly 


punoibiepup - ajeiou0D 


punoibiepuy - ajaiou0D 
asnoy eATeA 
AIUOSPW YIM YUL, [e079 
punoibiepuy - ajalouog 
punoibiepuy - ajelou0D 
punoibiepuy - ajyeainu0D 


weq yweq uedo 


punoibiapup ayeaiouoa 


SHAUVINIY 
TWud NID 


peoy atmMed 

peoy pueySty 

NP2IPTd PeOY UeTITW 

neojzetd peoy Aid 

peoy UPWTIY 

peoy sbHujidg Telsulyy 

aatiq weyund 

DIW €2ZT°0 


peoy usei5 


joerg ATTey 
years ATTOY 


SIN OST" 0 
SIN SZe"0 


qoons ATTIOX 


(W291 TES JO dtysumo] ut pajed07) 
syoeiy AemMpiey “g9*H*L JO yanos 
‘yjnog anuaAy uTeqJuNo|W uO 


SIW Sz°0 


DIW $29°0 66+ Aemyhty 


SIN 0°T aueT s,AaTpoom 


ITOAIAS ay 
MoAlasay 
IJOAIES ay 
IloAIasoy 


vores 
Jajsoog peoy uewytiy 


*ujg Jaqsoog yg ae7 
aaliq weyund 
peoy use15 


JJOAIasS ey 3890I3g ATTY 
JJoAIasay year} ATTOy 


IjoAlssay jaarg AlTSy 


odidpueys 


664 Aemybty 


aueT s,AaTpoom 


SIN 0°Sz | 3e71g yYeD Je “py YomnYyD euoig 


SIW O1'0 
SIW 0° ST 


“SAY SeTPpesoy je enuaAy [[I1yYUseI5 
aSINOD JTODH AID axopeyD 

JO SAM - €OP# APMYHTH Jo yNog 

DIW F°€I anueay ujEJUNOWy JO pug yynos 
SIN 0°02 ABMTTEY “9° HL JO yjnos 

- enuadAy [[TYyuUeeID Jo jseq 

SIW 0°IT r f i ft 
enusAy YYOM]IUsy 


DIN 0° €e Jo 3SaM - eATIq S,ydesof ‘4g 


qyNnLOnNYLs 
JO NOIldIwosaa 


ALIOWdIVO 


CaLwu NOILVYOOT 


HIYOMINAIM-NOLTIINVH dO ALITWdIOINAW 


y ON FEV 
SYYOM FOVAOLS WALWM 


AYOLNAUANI SHYOMYILYM 


ITOAIBS3Yy c+ 
AUT payeaeygy pH 
vz# 

ZH 


al 
VI# 


IJOAJasay [# 


SYYOM ADVYOLS 
YaLVM 


TVNOIOgY 


yeeTsiTes Jo diysumoy 


UOISSTWWOD S2TWITIN OTqnd 


Jayseouy jo diysumoy 


UOTSSTWWOD SOTA) OTGNd 


umopiazeM JO SHeLT ITA 


y901D AsuoIsg Jo UMOT, 


UOTSSTWWOD SETITIN OMaGNd 


sepunq jo umo] 


uoyTweH Jo AID 


ALITWdIOINNWN 
VWdauwv 


*uoaley pays] 
yOu suO}ss}WWOD 
Jo satyyedjoyunpy 
wolj pownsse 

aq 0} SYIOM ON ‘FTLON 


Wd®5I 991 


asnoy peeyY Ul Wd®5!I 991 


NeezIeTq peoy AY 


Aqpueys [eset Wd5I I'S 


Aqpueyg Tesetqd 


dung ely 


wojsAg uojTweY Uo 


ADIN 0°2 
0} pasResouy aq Of, 


dwng oeujjose5 Aqpuejys 
dung o1j0eTJ 


*apew oq ysnw 
squewebueue man *Aep 
ded sinoy pz peuuew oq 
jou [[TM UOT}e3g BOTTOg 
bL6T ‘T Aenuel soyy 


*UOTIEIS BOITOY uy 

wejsAs wieTe pue yue} 
@HP10}s ay] WOI Waj}sdhg 
PpeueD [leg JoAO pajeiedo 
Huyjeaq sToiquoo ym 
O}JewojnNe Ss] uojqeys 


*ydeq o1pAy Aq paumo 
-uolj}e}s-qns pue 
Hujduind uoljeulquog 


*PL6I Jee Aqpuejs se 
paesn Ajypieiodweay, aq o7 


“PZ6l UT 
pajetdwoo eq 0] QDIW SI 
puodsas jo uoT}eTTeysSU] 


TX 8 
YOoIg aya1ouED 


L961 peqonysu0D 


19,9b X 9,61 
ayaioUuoD pue xo1Ig 


punoibileapuy) - ajaiouog 


xO 


sjeloUu0D 


Surpring 41g 


Aquos ey 


Aqluosep 
punoiblepuy [e01S 


AIUOS PY 

AIUOS PY 
punojbiapuy teeqs 
Aquos PY] 

AIUOS PIV 

4olg 


ejyeIDNU0D 


dO NOILddosaid 


Wd 


Wd5I 
T€6-082 
sdwng yi0g 

Wd5I 
289-€2S 
duing yjnog 

WddI 


6PE-EPE 
dung yon 


Wd5I 0S8 
Wd5DI 0Se’T 
Wd5I 00t’T 
ADIN 0° €T 


CDIW S°* ZI 
Wd! O01 


COIN 0°S 
ASIN 0°S 
aSIWN F°T 
CSIW s*T 
aSIW S°2z 
ADIN I6T 


GDIN 7222 


ALIOWVdVYO 
aaqLvy NOILYDOT 


Peoy USTITW ZS 


j9913g uOWeY PZT 


peoy uewITI 


peoy shuyidg Terouly 


yoons ATTOy 


(UoITFWEH JO AUD 943 UT pezRooT) 
peoy uojsusend jo yyou , OOP 
qynoge anuaay sxe Jo apis sam 


AemyStH 66+ 

peoy Jajseouy PIO 

MOTIOH AoTxuUIg ‘AemYbTH 9+ 

“3S YUeD 32 peoy yOInYyD suojs 
enuaAy YYomiuUey 

JO 1S9M - aATIG S,ydaso[ “4S 
aad prebepittH 

Aemtey *d ¥ ‘HL 

Jo yynog enueay [[TTyUedI5H 

+49 Buty Jo yjnog - peoy AaTbyinoO 


peoy sousIMPy] 
JO yyNog - peoy aueIyooD 


yjnog enueay uosnb1a4 
“aay PIEMpPOOM 006 


peoy yorag sueubem ue, 


S °ON JTavVL 


SNOILVLS ONIdWNd 


AYOLNAANI SHYOMYILYM 


uoTzyeS 

Jejsoog peoy uewyiy 
uo}jzeEig Suydung 
194s 00g YIU 9eT 


uojje19 Burdung 
380739 ATTEy 


uoj}eIg enueAY exeT 


AemuybTH 664 


peoy JaISeoUY PIO 


moTlOH aT {UTE 


CH 


l# 


BIT MOT 


NOILIWIS DNIdWNd 


HLIYOMLNIM-NOLTINVH dO ALITWdIOINOIN TYNOISGY 


qoepies jo dtysumoy, 


uoIssTwWWOD SeTTIn Tqnd 
dJajseouy jo djysumoy, 


UOTSSTWWOD SETITTIN OT4GNd 
uMmopsej}eM Jo abeT [IA 


yBeI19 AsuoIs Jo UMO] 


UOISSTWWOD SOTUTIIIN O1qnd 
sepung jo umo], 


uoyTweH Jo AND 


ALTTVdl 
vauv 


*uoaley peqstt 

jou suoTssTWWwOD 

JO Sayqyyedjojuny wo 
PPewNsse aq 0} SYJIOM ON :FLON 


“peod 

uUMOPIJEeIeM UO IJOAIASA|I 1104} 
wo dd5 000'00S Jo wnwixew 
e Atddns 0} uojburping jo 
UMO] YUM JUOWVeIByY *O°A‘d 
uojbuyjang Aq paumo sury odig 


PIM ,0Z *xoiddy 


SPIM ,ST 


p# W1IstTq 103 Ajddng Aqpuejs 
COIN 0'T - Ayoedep 

JO1sSTq 

€ ‘ON 0} ad1nos A[ddns ATUD 
GDIW S$°zZ - Ajqjoeded 


SHUVINGY 
TWYINID 


(wnwTxey) 
dd5D 000'00S jo Atddng 


SOTTTORY 
abe1ojs aimjynj Joy Ayadoig 


*aay uojeTdejs 

@PIs 1saM UO 40T Jo Ieay 

€ ‘ON 912]Sqg siaasa/ 

- WV, 4901G@ ¥ Z@ eseud 
seqyeqysg efepus[5 - ,M, AS°ld 


10€°9PT/,99° ZET X OPIM ,99 
2PIM ,0F 


“49 UTP] 0} “aay YBnoIOgxoy 


*OAY 
yBbnoloqxoy 07 ‘aay YWomiTuey 


*‘aAY YVOmMTIUSY 0} +49 UOeYg 
*y§ uo Veg 0} "Ig UOIdWeIg 
"39 Uojdweig 0] "aAYy BORID 
"BAY BORID 0} “aAY PIPMpOOM 


peqeiedg uloD 
— #T39O 9SOH AAIXeTd 
4YjIM lequeyD punolbiepuy 


WISI § ‘ON WO soimssaig 
aonpeal 0} saateA pue BHuldtg 


NOILdId¥Osad 


SdILYadOud ¥ Sa 


HLYOMINIM 


peoy UMopsE]EM 


SYOPIL “YU N*D IE Poy AOR 


*yS uojbulTang 
pue *py yoeeg ueamjag 


a0RTd JaAouey 

pue ‘iq piebapliy ueamjog 
“4S yOtH Ie peoy yxSoTI 

pue ‘iq epispoom useMmjog 
*aAY UUNC 0} *aAY PIPMpOOM 


"7S EMEVIO § "IG UTP OF ‘aAY 
PAPMPOOM ONG Wor ATTeucbeiq 


“Is bury pue “4g yTOJION 


‘py YMPEYOWY pue ‘aay use 

‘oay 
aTepesoy pue "aay [[TyUeeID 
ye AURL paweaerg p ‘ON 


yynog anueay uosnbiay 
uojjeIg Hurduing 1a3S00g Z *ON 


NOILYOOT 


9 "ON QTsVL 


AYOLNIANI SHYOMUALIVM 


LITIOWd YTHLO 


euTyT adtg uowbutping 


peoy AIOX 


Ayledolg UIRULIAIEM AF 


Ayladoig upeuuajeEMm ,,8 


Ayladolg UTeULIOIEM Zh 
Ayladolg UJeuLIaIEM ,,9€ 


Aytodolg euTy edig 


JNO pasojap 193eM XIN 


PF ‘ON IMISIG onssaig Joy 
uo}}e4g Huyonpey ainsseig 


€ ‘ON 10NSIG aInssalg Joy 
uoj}P3S9 Huronpay oinsseig 


ALYIdOUd 
YO ALITIOWI 


-NOLTINWH dO ALIIVdIOINNIN TWNOIDSY 


umoplezeM JO abe; IIA 


sepunqd jo umol 


uojTweHy jo AWD 


ALITWdIDINOW 


Vauv 


*uUOdeISY PoeST[ JOU 
SUOTSSIWWOD JO SeTiTedriolunpy 
WOlJ pownsse oq 0} SYIOM ON ‘:TLON 


JUSWUOITAUY 
ui Jo AljStUlTWy 9y} Aq peyeIedyg UPI 
€9-€910-2 “ON Slog ‘FT *O'W 


uoyxeVepun 
Hutegq JUeTg Jo uotsuedxs uo yoday 


JUSWUOITAUT 
9uj Jo AljStUuTW ey} Aq UuOoTIONIS UCD 
Jepun Sel}I[Ioey jusuwjeeiy, Arepucoaes 


SAUVINAY 
TIWad Nid 


‘uoTjeI]ITJ eHpnj{s 


eHpn[s pejyeatjoy 


juoU}eeIT, SHpnj{g peyeatwoy o6e1s-7 


*Hulpying Jo}yeloues 

Aqpueys ‘erteydg sed ‘bulpting 
TOIJUOD puke UOT eI]STUIWpY ‘SeT}[TOej 
JeTlog *UOTJLUTIOTYD ‘UOTJEIAUTOU] 
"stJojsebiq ‘uot}ei1OT J 
Huly}e9 [TeUTI ‘UOT eIey ‘BuTt{i1e¢9 
AJRWIIg ‘sioiijeq ‘uotj}eig fbutdung 
Jo Hbulystsuod Alepuodes pue AlewTig 


Sd LIT OVA 
LNIWLVANL 


ADIN £°0 yINog Joors UTE 


"3S Hbuly Sel 


GODIN 0°72 Gal 


TOT 009 


ALIOWdVO 
Calva 


"SAY PILMPOOM OZ 


| NouwvooT | 


Z 2ONed 1avh 


SAYOM LNANLVINL TOVMAS 


AYOLNAANI SHYOM AOVMdS 


HLYOMLNIM-NOLTINVH dO ALTTIVdIOINOW TWNOIOdY 


quetd 
jUSU}eeIy, oBeMas UMOPIOILM JO SHeLTIIA 
queTd 


qJUoWjeeIyT, eHemas sepunq JO UMO], 


queTd 
JUSUT}eOIT, obeMas uolyIweHY jo AiO 
ALVIVdIOINNW 
Vauv 


SYYOM 
LNAWLVIa.. 


*uosl8y 
pest] ou soryyediopunyy 
woj pawnsse eq 0] SYIOMON ‘JLON 


queTd Wowjeedy, 
abemas umopiojemy ye dwng Aqpueys 


Jequeyo sjalou09 


Jaqueys e}eINU0D 


uoj7e3g buidwng ebemasg oyJewo ny 
Wing AlojOey sseTaAoT ¥Y yWWS 


Ayjoedeo paseasout 10j 
pesodoid uoljoni3su0co0a1 ayPTpewwy 


seloy Z£°0 - pueyl - ptos butaq s]} 
PUP] pue peuopuee st} uoT}LEySs STU] 


fh2 X ,SZT - Puey 


peuopueqy 


*peus}[Owep eq 0} uOT}P}S 
PIO *uUOT}Ie}Ss Huljstxe 0} JUsOP{[pe 
uoyjOnsySuOD JepuN Ss} uOT]eIg Meu Y 


SHaVINGY 
TWud NAD 


*punoib aaoqe 
esnoy yOg *punolh mojaq ajyelouogD - 
- 119M 19M T /TIOM Aq 1 tsdung Z 


*punojb esaoqe 
asnoy AOWg - eJeJOuCd - punolb mojeq 
TI2M 32M T /TTI2M Alc I 


:dwind | 


a}aINUOD - punolb mojeq 
TI2M 39M T/1T8M Ald T :dund | 


punoib mojeq - voTjOnWsu0co 

T993s ‘(SSeTeACT Y YWwWS) Je[-G-oUvoj 
gjeIOUuOD - punoJb mojeq 

TT2M AIC T/TT29M JM T 2duing T 


punoj6 aaoqe asnoy 
- 49}1aq ‘punoib Moj[eq ‘:ajasouoD - 
TT8M AIC T/TTEM OMT :dund T 


ayelouonD - 
punol6 mofeq Tam MT :dund 1 


9ayaIOUOD - 
punoi6 MoTeq [19M IMT :dwng [ 


*9Aoge einjonijsisdns 
4zIM punolJb mojag *wooy JOJO] pue 
dung ajyeiedos yyIM [Tem 128M 2THuTs 


*aAoge ainjoniysiedns yim 
punoib mojeq AT\soW * WOOY JOJO pue 
dung ojeiedos yiM [[9M IAM PeplAlq 


ainjonijsiedng yyM wooy 
Jojo] pue dung ajyeiedes pure [Tam 1M 


TUNA LONULS 
JO NOILdIyOsId 


Wd5!I 0S 


yorg 
Wd51091-2 


Wd5I szt 


Wd5I 00b 
Wd! 096 


Wd! 0S 


Wd5I 0SP 


Wd! 09 


Wd5I OSP 


Wd5I 0S 


Wd5I 0OT 


Wd! OOT 


(paTreysuy) 
ADIN 9°2Z 


(pette3sul) 
ADIN 7°2 


(peTTeqsur) 
("23S MeN) 
CDIN 0°Z 


ALIOVdVO 


Galva 


8 “ON JQTEVL 


SNOIIVLS DNIdWNd 


“4S THA pue 
*yg UOoTUL Jo JeuIOD 
‘ag ulftq Jo pug 3seg 

“aay [Taming 4e 


@OURMOTIPE PROl *aAy 
uuog Jo apis sam uC 


‘ys qseq ye “gq +39 Suty 


Aysioajuy, Jays epow 


anueay aPpIstitH 


aad sora 


peoy uozyhleIp 


qaeig edoy 


j2aNg preATIIH 


peoy MoT[oyH Adsasatg 


aay TeAoY ¥ “py pnons 
IBUIOD 1SAaM-YVON 


329139 uo HuTpng 
pue yVoN ‘aay ofey 
JauIOD Isep/-YINOS 


3299 uo ulping 
pue onueay aTepyxleg 
JBUIOD ISeM-YYNON 


aANIG O1us0g 
pue joorjS ISTE sem 
JauloD IseM-YyINog 


"as Aeg 
JO JSeM *19 UeYyoRIIS 


AYOLNAUANI SHYOM JOVWMAS 


HLYOMINIM-NOLTINVH dO Al 


ITWdIOINONW ‘IVNOIDSdY 


“38 uoTUn 


yeons ulbyqg 


uolje]g anueAy uuod 


jeong bury 


suopies Ajsiaatuy 


®PISTITH 


aoeey, 


uowYbIaID 


adoy 


PIEATITH 


MOTTOH Adsats 


anusay TeAoy 


enueay afer 


(4032M wWJ0}s) 
anueay eTepxleg 


(ebemag Areques) 
}221}8 ISTE ISOM 


(ebemag Arezues) 
yaerjg ueYyoeRIS 


NOILYDOT NOILVLS DNIdWNd 


UMOPIOIEM JO OHPTITA 


yeaIQ Asuoig Jo umo], 


sepung jo umo], 


uoyTweH jo AND 


ALITVdIOINNW 
Vauv 


*uoealey Pest 

jou say} Tedjorunyy 
wojj pownsse 

@q 0} S¥JOM ON 


Aiejyawag TedeyD sum 
0} JUaDSeID poomyAoeyTY APM-JO-IYhTYy James 


uoyeonpy 
.N, 490Ta JO preog 07 NOD uopuerg ARM-JO-qUSTY Jomag 


Z °ON quaosalg 
suepsed pleystueg - ,y, 40oTd uo SUT TIT_ 0} “ey aysTTOYOIIG AP M-JO-qWSTY Jomag 


UOTSTAIpqng suepies 
uOSHTID - N ‘A ’S A00Ta | “IG YoorquesD 07 yNOD eboreD Ae\-JO-qYbTY Jemesg 


‘aay ybnojoqxoy pue enueay 
T€ “ON 307 PTUUP Ig UVaMjoq *sAY UOCAT AP M-jJo-jSTYy James 


“aay 
ySnoloqxoy pue *eay efuuPyIg 
1901 X ,622°82 £6 “ON 10T usemjeq *‘aAYy aTUUSTD APM-jO-TYhTy Jemasg 


1801 X 96°82 TE “ON 30T ¥ AP M-jO-WwbTY Jomas 


aay ybnoloqxoy pue 
,901 X 62°82 ZE “ON JOT “aay eTUUR Ig - “49 SUTTePY AeBM-JO-jYSTY Jomag 


wed jUsw}eoIy, 
aBemas je [O1]UOD ajowseYy 
pue laplooey ‘a]e5 s0In[S 
pejeiedo ATTeoTTNeIpAH "qs Bury pue -py soualmeyT Jojye[nbay James 
“3G uoOWeg pue “4g useNhH JojyeTnbay 1aMmesg 
*yS eTey pue ‘aay uosnbieg Joje[nNbay James 
peoy pnoijg pue *aay [eAoy JojeTnbay Jamas 
wed wowjealy, 
aBemag ye [Ol1]UOD sjowsey 


pue Japiooey - ajye5 aoyn[g yaoIQ 
Jaqueyo punoibiepup pejyesodg ATT eOTIDeTY ITTH peu 3e ‘aay [[TyUseI5 Jojye[nbay Jamas uoyyTweH jo AUD 


SHYVNGY ALYAdOUd ALITVdIDINNW 
ILldIW¥OsSad WOOT 
Twud NID aaa poe dO INIWNIVINL Wauw 


6 “ON dTavl 


SdILdddOudd ¥ SAILITIOVd YFAHLO 


AYOLNAANI SHYOM JDWMIS 


HIYOMLNIM-NOLTINVH dO ALITVdIOINQW TYNOIDaY 


‘ucaley peqst] 
JOU SUOISSJWWOD JO sot] edToOluNy 
WolJ pownsse aq 0} SYIOM ON i4LON 


*dIySuMO], ey} YM JoOWsoIbe 
Japun 1o}oe1jU0D ayeAtid Aq poyeiedO 


*alq 

Ayoedeo a[qeliaptsuod sey [ITs 11g ‘ais 
JO UO}}Iod UJeYy NOS SsOJOR yNO [[1M UOTS 
-uelxe g0Pr+ APmySTy OREI ATOJEWIxXOIdde 
uj] pesodoid s} qJ + ‘pelliy st 7} ueym asn 
STU} JOJ Wey} O07 peuiInje’ a}tIs Sty} YSTM TTTM 
djysumo], *ainjny oy} uy asn Teuol}PeIOe1 
pue x1ed ey] JuUOWe|dwT 0} peyeubisap aie 
sepeib pue sAempeoy ‘put: UT asn ainqngz 
S14} YjIM peoetd Buleq s} abequedh [Iw 
*PoIe UOCT}e9I991 pue xed e Se asn oINjny 
Joy peiedeid Hbuyeq st eqs T{Ipuey, oy 


*sasodind dunp afeqieb 10} pouoz jou s}1 pasn 


Hujeq pueyT ‘Peele []Ijpuey Areqyiues Areiod 
-Wad} P SP Asn Joj pejPuby|sap usoq sey ,g, 
T201eg JO a19e auo AjTajewyxolddy *,q, pue 
".D, “.d, “.W, steored anog ul paquosep st} 
sesodind AeM-jo-jyH11 pue peol 10} painb 
-oP pueyT *skemybty jo uewyiedeq Jaws0j 
wojj sepunq jo uUMO], ay} Aq gg6I Ul pa 
-ljnboe spuey jo yed s} pasn bulaq Ayodoig 


Apnis juewebeueyy 
8ISOM YPVOMILSM-UOITWeY, 0} ajay 


SHUVINGY 
Wud NAD 


Trypuey Areqrueg 


typuety Arezueg 


TlypueyT Aieqyues 


THypuey Areyues 


Twpuey Areques 


TItypuey Areques 


*soaloe 
ALMA 
jo eae 
Te}07 Jo 

pesn Bbuteq 

pole a10P 


TllypueyT Areqyues I ‘xoiddy 


T1}gpueyT Areqyrues 


Typuey Areqques 


IlpueT Aieqtues 


uo} PAsUTOU] 


NOILVuddoO 
dO ddAL 


dLis dO 
qFOvVAYOV 


IA *YOD ‘ET ZT OT 


peoy SuT[IeMod 
ze Jseq peoy 419 


IA UOTSSeouOD ‘9 OT 


AJ UOTssaquND 
‘py yOoTG ‘S 107 


IA UOTSSa0UOD ‘ZZ OT 


peoy Jeaeyg jo ysam 
,O00PT PeoY aT[TAAaslol 
UO € *UOD “SE 07 


sepunq jo umMo], Mou 
diysumoy, ybnoloqueyy 
SOM ‘T *UOD ‘22 

§ ‘1% ‘0% ‘61 SI0T Yed 


JUPTd 

quawjPely abemag pue 
AS21ID ITH Pay ueaemjzeq 
“IS uojdwelg Jo yYON 


€0p “ON AemyStH “S'g 


“py shpliewty Jo yynog 
"1S PME}NIO Jeddn -s‘g 


OUT TUT PW 
“U'N'O ¥ *39 uoduesg 
usemjeq *sAy Pupuay 


dung djysumoy, 


. a 


dwnq dyysumoy, 


dwnq diysumoy 
dung diysumoy 


ais 
TIYPUPT peoy sTTTAAesi0{ 


yeeig burly 


ans 
Tesodsiq [[}jpuey] pug yseg 


aus 
Tesods}q [1]jpuey pug som 


ans 
Tesodsiq []1jpuey uyequnopy 


WU uoTOnpay e3seM PITOS 


NOILVOOT 


Ol “ON JTaVL 


SaL1IS 1VSOdSId JLSVWM C1108 


AYOLNIANI TWSOdSIC ALSV¥M CITOS 


HINOMLNIM-NOLTINVH dO ALITWdHIOINAW TWNOIDSY 


BARES 
‘IwsOdsId 


ybnolroquery 
3soM Jo diysumoy, 


joaTITeS Jo drysumo], 


PlojueTS jo diysumoy, 


yooiquig jo drysumoy 


AjieAeg jo drysumoy 


Jays eouy jo djysumoy 


sepunq jo umo] 


uojweyY jo AyD 


ALITWdIOINOW 
Vauwv 


Road Works 


Legend 

ce Maintenance Yards 
—=— County Roads 
ei burban Roads 


aaa’ 


ann 
cnussy 


Water Works 


Legend 


A Wells 
® Water Storage Works 


= Water Storage With Welland 
Pumping Station 


| Pumping Station 


O Pumping Station With 
Storage Works 


5 2 Water Treatment Works With 
Pumping Station 


«— External Water Supply 


Sewage Works 


Legend 


A Sewage Treatment Plant 


@ Sewage Pumping Station 


Solid Waste 
Disposal Works 


Legend 


a Landfill Site 


e Incinerator 


ASSUMPTION BY-LAW NO. 9-73 


THE REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


BY-LAW NO, 9-73 


To assume Storm Sewers within the boundaries of 
the City of Hamilton 


WHEREAS the Regional Corporation is empowered under 
subsection (8) of section 77 of the Act to Establish The Regional 
Municipality of Hamilton-Wentworth to undertake a land drainage 
program including storm sewers in any part of the Regional Area as 


the Regional Corporation deems necessary, and 


WHEREAS the Regional Corporation is in that connection 
empowered under subsection (9) of section 77 of the Act to Establish 
The Regional Municipality of Hamilton-Wentworth to assume all or any 
portion of the land drainage system including storm sewers of any area 
municipality without compensation but subject to the payment by the 
Regional Corporation to the area municipality before the due date of all 
amounts of principal and interest becoming due upon any outstanding 
debt of such area municipality for such land drainage system including 


storm sewers, and 


WHEREAS the Council of the Regional Municipality of 
Hamilton-Wentworth deems it desirable and expedient that all storm 
sewers in the City of Hamilton be assumed by the Regional Munici- 


pality of Hamilton-Wentworth with effect from January 1, 1974. 


NOW THEREFORE THE COUNCIL OF THE REGIONAL MUNICIPALITY OF 


HAMILTON-WENTWORTH ENACTS AS FOLLOWS: 


ibe That The Regional Municipality of Hamilton-Wentworth in 
pursuance of its authority under An Act to Establish The 
Regional Municipality of Hamilton-Wentworth hereby 
assumes all storm sewers located within the boundaries of 


the City of Hamilton. 
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2 That this By-Law shall come into force and effect on the 


lst day of January, 1974. 


ENACTED AND PASSED this) 13th day of December, 1973. 


Rel ae bOGy Anne Jones 
Acting Clerk Chairman 
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SECTION 2 - THE OPERATION AND ORGANIZATION OF WORKS 
Zieh Regional Roads 

Under Bill 155 the Regional Corporation assumes responsibility 
on January 1, 1974 for all the roads presently under the jurisdiction and 
control of the County of Wentworth and the Hamilton-Wentworth Sub- 


urban Roads Commission. 


In order to cause only the minimum disruption to the operation 
of the road system formerly run by the County and the Suburban Roads 
Commission it is recommended that all facilities operated by these road 
authorities continue in their normal method of operation but under the 
jurisdiction and control of the Commissioner of Engineering on behalf of 


the Regional Corporation. 


The Commissioner of Engineering should develop a policy 
relating to the administration and operation of the regional roads system 


in accordance with Part III of Bill 155. 


This policy should include a review of the feasibility of the 
Regional Corporation using the services of the City of Hamilton Traffic 
Department on a contract basis for all work related to signal light 


devices. 


eit Water and Sewage Works 


The operation and maintenance of all water supply works 
and sewage disposal works in the City of Hamilton should continue in 
their normal method of operation but under the jurisdiction and control 
of the Commissioner of Engineering on behalf of the Regional Corporation. 
This would also include the operation and maintenance of all watermains, 


sanitary sewers and storm sewers in the City of Hamilton. 
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VA 
The operation of the water supply works and sewage disposal 
works in the other area municipalities should initially be operated and 
maintained by the personnel who are familiar with these facilities and 
who have been transferred to the Regional Corporation. These works 
and personnel would all be under the jurisdiction of the Commissioner 
of Engineering or a person delegated by him to look after the works ina 


particular area. 


In order that the operation and maintenance of these facilties 
can be kept at the 'local' level as much as possible and in order that 
all of the people of the area municipality do not have to relate to an 
office in central Hamilton for the issuing of permits, maintenance and 
other day to day problems, it is recommended that the Region be divided 
into three service areas with offices and yards in each of these areas. 


The location of these area offices and vards are described in Section 2.9. 


A committee known as the "Government Committee on 
Restructuring of Public Utilities" is presently carrying out a review of 
the operation of the hydro facilities provided by the Public Utilities 
Commissions. The recommendations of this committee which should be 
known by the end of 1973, will affect some of the interim recommendations 
of this report as it relates to offices, yards, meter reading and billing. 
This is described in the sections of this report dealing with these 


facilities and functions. 


The Ministry of the Environment are also reviewing their 
Operations in the new regional areas. Until such time as the Ministry 
completes this review it is recommended that the Regional Corporation 
contract back to the Ministry on an interim basis for the operation and 


maintenance of the Waterdown Sewage Treatment Plant. 


In order to continue the meter reading and billing of water rates 
in the most economical manner, it is recommended that the Regional 
Corporation consider contracting back these functions to the area 


municipalities or the Hydro Electric Commission on an interim basis. 
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2-4 
aso Inventories of Stores and Supplies 
The area municipalities, Public Utilities Commissions, the 
County of Wentworth, the Hamilton-Wentworth Suburban Roads Commission 
and the Ministry of the Environment should prepare inventories as of 
December 31, 1973, of all stores and supplies associated with facilities 


being assumed by the Regional Corporation. 


These inventories should include all plant operation materials, 


chemicals, fuels, equipment other than mobile equipment, etc. 


It is further recommended that all authorities maintain normal 
inventory levels of these chemicals, fuels, etc., as necessary in order 
to avoid any interruption of service at such time as the Regional Corporation 


assumes the direct responsibility for these services. 


2.6 Personnel Inventories 

Inventories of the personnel in each area municipality, Public 
Utilities Commission, the County of Wentworth and the Hamilton-Wentworth 
Suburban Roads Commission presently working on the administration, 
operation and maintenance of regional roads, water, sewage, storm 
drainage, solid waste disposal works and the laboratory to be assumed by 


the Regional Corporation are shown in Tables ll to 13. 


Only very limited information was solicited regarding the 
employees' skills and experience during the study as it was not deemed 
a matter for detailed study at this time. It is assumed that the Regional 
Personnel Director, or person acting in this capacity, will complete 
all further necessary information relating to personnel to be transferred 


to the Regional Corporation. 
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2-5 
The employee of the Ministry of the Environment at the 
Waterdown sewage treatment plant has been listed on the inventory of 
personnel but will not be transferred to the Region at this time if the 
Regional Corporation decides to contract back the operation and main- 


tenance of this treatment plant to the Ministry of the Environment. 


Saeed Mobile Equipment Inventories 


Inventories of all mobile equipment used by each area 
municipality, Public Utilities Commission, the County of Wentworth 
and the Hamilton-Wentworth Suburban Roads Commission in the admin- 
istration, operation and maintenance of regional roads, water, sewage, 
storm drainage and solid waste disposal works to be assumed by the 


Regional Corporation are shown on Tables 14 to 18. 


28 Regional Department of Engineering 


The organization of the upper level of the Regional Department 


of Engineering should be as follows: 


COMMISSIONER OF 
ENGINEERING 


OPRIGE 
MANAGER 


DIRECTOR 
ENGINEERING 
SERVICES 


DIRECTOR 
TRANSPORTATION 
SERVICES 


DIRECTOR 
EN VIRONMENTAL 
SERVICES 


DIRECTOR 
LABORATORY 
SERVICES 


This organization provides for the integration into one 


department of all engineering functions for which the Regional Council 


is responsible. 
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It is recommended that the organization of this Department 
be thoroughly reviewed by December 1974 and that it be adjusted in the 
light of experience gained by that time in order to establish a more 


efficient and economical system of operations. 


ae is Area Offices 

As previously noted in this report it is recommended that area 
offices and yards be established in order that the public may deal with 
an office in their own area with their day to day problems related to the 
works being operated by the Regional Corporation. This also means 
that the personnel involved in the operation and maintenance of the 


various facilities will have a base of operation in their own general area. 


The recommended location of the area offices and yards and 


the areas to be serviced are as follows: 


(i) Western Area 
An office and yards to be established in the Town of 


Dundas to service Dundas, Ancaster and Flamborough. 


(ii) Eastern Area 
An office and yard to be established in the Town of 


Stoney Creek to service Stoney Creek. 


(iii) Central Area 
Offices and yards to be established in the City of 
Hamilton to service the City of Hamilton and the 
Township of Glanbrook when services are extended 


into the Glanbrook area. 
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PAIS eae Eastern Area 
There are no waterworks or sewage works yards available at 
this time in the Eastern Area. It is, therefore, recommended that these 
facilities be based at either the Hamilton Sewage Treatment Plant or the 


incinerator on an interim basis. 


If a new sewage treatment plant is to be developed in the 
Winona area then the Regional Corporation should investigate the 


possibilities of establishing a new works yard in that same general area, 


An area office should be established in the old Stoney Creek 
municipal office. This office would be responsible for the issuing of 
permits relating to water and sewer connections, etc. In addition, 
this office could be used for other regional functions relating to 


social services, etc., in the area. 


2 .9E 3 Central Area 

It is recommended that the administrative office for the 
Department of Engineering be situated in the main regional offices along 
with the other regional departments. This administrative office should 
also be responsible for the issuing of permits relating to water and sewer 
connections, etc., in the central area. The approximate area required for 
the administrative office of the Department of Engineering is 10,000 square 
feet. This space requirement should be reviewed in detail by the 
Commissioner of Engineering as soon as possible as part of an overall 


space study. 


The City of Hamilton has sold its yard on Elgin Street and 
had intended moving its water and sewer maintenance facilities to a new 
Central District Service Centre on the old Eaton site at Barton Street and 
Caroline Street. The buildings on this site are presently being renovated 


by the City. 


It is recommended that the Regional Corporation lease part of 
this Central District Service Centre from the City for use as a water and 


sewer maintenance facility. 
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2-0 
The Upper Ottawa Street landfill site is also used for a number 
of other purposes including facilities for a small sewer maintenance 
crew. Part of this site is also used by the City for its road maintenance 
crews and for the garbage collection trucks all of which remain a local 


responsibility. 


The Regional Corporation should review the Ottawa Street 
landfill site and the possible division of the site between the City of 
Hamilton and the Regional Corporation. The Regional Corporation could 
then develop a sewer and water maintenance facility on this site to 
service the mountain area and the Township of Glanbrook when services 


are developed in the Township. 


In the meantime, it is recommended that the Region rent the 


necessary facilities in the City buildings on the landfill site. 


Rada) Special Agreements 


Several of the former local municipalities have in force 
agreements with other municipalities outwith the new regional area of 
Hamilton-Wentworth. These agreements are as follows: 

Ve An agreement between the Village of Waterdown and 

Burlington Public Utilities Commission with regard to the 


purchase of water. 


Oh An agreement between the Township of Saltfleet and the 


Town of Grimsby with regard to the purchase of water. 


Se An agreement between the Village of Waterdown and the 


Town of Burlington with regard to the disposal of solid waste. 


4, An agreement between the Township of East Flamborough 
and the Town of Burlington with regard to the disposal of 


solid waste. 
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Dy Agreements between the County of Wentworth and the 


County of Wellington relating to road maintenance. 


It is recommended that where such agreements are in force on 
December 31, 1973, they be continued with the Regional Corporation 
standing in place and stead of the area municipality or the County of 


Wentworth. 
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SECTION 3 - FINANCE AND RELATED INFORMATION 


AS ee Re Outstanding Debt 


The legislation of the Regional Municipality of Hamilton- 
Wentworth, Sections 50(2), 76(4), 77(4), and 131(4) directs that the 
Regional Corporation shall, after January 1, 1974 pay to the corporation 
of the area municipality before the due date, all amounts of principal 
and interest becoming due upon any outstanding debt of such area 
municipality in respect to the property being assumed by the Regional 
Corporation under the provision of these sections. There is, however, 
no obligation for the Regional Corporation to pay that portion of the 
amount of principal and interest that under the Local Improvement Act 


is payable as the owner's share of the local improvement work. 


The details of the outstanding debts on the water, sewage, 
drainage and solid waste disposal works that are to be assumed by the 
Regional Corporation have been listed in Tables 19, 20, 21, and 22, 
and are appended at the end of this section. The regional roads system 
that is to be assumed by the Regional Corporation has no outstanding 


debts. 


The tables indicate that the Regional Corporation will assume 


the following outstanding debts as of January 1, 1974: 


i): A Regional Waterworks System with a total outstand- 
ing debt of $28,257,069 with principal and interest payments 
due in 1974 of $1,384,226 and $2,053,102 respectively for a 


totalvamountadue an 1974,0h 585-43 7.7328. 


ii) A Regional Sewage System with a total outstanding 
debt of $32,891,363 with principal and interest payments 
due in 1974 of $1,415,993 and $2,323,901 respectively for a 


total amount due in 1974 of $3,739,894. 
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iii) A Storm Sewer System in the City of Hamilton with 
a total outstanding debt of $661,114 with principal and 
interest payments due in 1974 of $29,124 and $51,118 respec- 


tively for a total amount due in 1974 of $80,242. 


iv) A Solid Waste Disposal System with a total out- 

standing debt of $7,975,493 with principal and interest 

payments due in 1974 of $255,012 and $656,905 respectively 

for a total amount due in 1974 of $911,917. 

The total outstanding debt on the works assumed by the 
Regional Corporation is therefore $69,785,039 with total principal and 
interest payments due in 1974 of $3,084,355 and $5,085,026 respectively 


for a total amount due in 1974 of $8,169,381. 


The reserve fund payments, for projects financed through the 
Ministry of the Environment, on parts thereof, that pertain to work 
assumed by the Regional Corporation have been included as part of 
the 1974 payments. Payments to ‘Reserves for Contingencies’ however 
have not been includedas the amount involved will not be known until 


early in 1974. 


In several instances where the works to be assumed by the 
Regional Corporation have been financed together with other work of a 
local nature it has been necessary to establish those parts of the total 
costs which are a regional responsibility. The costs of t hese regional 
works have been pro-rated as a percentage of the total costs of the 
works as obtained from the area municipalities. These percentages 
have been applied against principal, interest and reserve funds (where 
applicable) to determine the debt charges for the regional works only, 


the remainder of the payments being purely local in nature. 


These debenture breakdowns have been tentatively confirmed 
by the local municipal representatives, but written confirmation should 
be obtained by the Regional Treasurer, that the amounts shown in this 


report accurately represents the monies owing against the works 
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If in the future the Regional Corporation assumes any 
additional roads as part of the regional roads system then the 
Regional Corporation should pay to the area municipality payments 
of principal and interest relating to the outstanding debt at the date 


of assumption of these roads. 


Ba. Costs of Operation 


The estimated 1974 costs of operation for regional works 
have been listed in Tables 23, 24, 25, and 26, which are located 
at the end of this section. These costs include operation, main- 
tenance, administration and debt charges. The 1974 estimates are 
based on 1973 estimates with an allowance for the escalation in 
cost of labour and power, as well as an allowance for the cost of 
new facilities coming into operation in 1974. No allowance has been 


made for possible additional debenture issues in 1974. 


Seisve Reserve Funds 

As noted in Section 3.1., the Regional Corporation should 
continue to contribute to the reserve fund for those Ministry of 
the Environment projects which are being assumed by the Regional 


Corporation, 


Sil, Monies to be Collected 
The regional water and sewage facilities should be self 
supporting. It is, therefore, necessary that the Regional Corporation 


recover all anticipated costs during 1974 related to these works. 
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It is, therefore, recommended that the Regional Corporation 
adopt rates and charges to recover all debenture debt, operation, 
maintenance and administration costs related to these facilities that 


may normally be encountered during the coming year. 


ie ey EX Regional Road Costs 

The cost of regional roads will be included inthe general 
levy which will be apportioned among the area municipalities on an 
equalised assessment basis in accordance with Section 81 (3) of 
Bill 155. The levy will be established when final assessment 


information is available from the Ministry of Revenue. 


oe4 02% Water Rates 

A preliminary review of the existing water rate structures 
indicates that the revenue generated by these rates should be 
sufficient to meet the existing debenture debt as well as the opera- 


tion, maintenance and administration costs for 1974. 


It is, therefore, recommended that the existing water 
rates in each serviced area of each area municipality which are in 


effect on December 31, 1973 be continued through 1974. 


There are many factors used in the establishment of water 
rates which are not easily determined and which vary with each 
municipality. It is, therefore, recommended that all water rates 
be reviewed as soon as possible as part of a detailed water rate study 


as recommended in Section 4. 


The serviced areas of each area municipality which are 
generally based on the old municipal boundaries are shown on Drawing 


No. 6 located at the end of this section. 
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Ge le Regional Sewage Charges 

It is recommended that by-laws be prepared and adopted 
by the Regional Corporation as outlined in Section 77 (6) to provide 
for imposing on and collection from any area municipality in respect 
to the whole of such area municipality or any designated part thereof 
from which sewage is received, a sewage charge sufficient to pay 
the whole, or such portion as the by-law may specify, of the regional 
expenditures for the maintenance, operation and debt revenue of the 
regional sewage system. The estimated sewage charge for each 


area municipality for 1974 is as follows: 


City of Hamilton S6a7 6o5035 
Town of Dundas Sue 2 0.0004 
Town of Stoney Creek So 738,937. 


Township of Flamborough $ Ton suoe 


TOTAL Uae sere eon 


For the purposes of computing the sewage charge against 
any area municipality the regional sewage system has been divided 
into the areas as shown on Drawing No. 7, which is appended to 
this section. These serviced areas are generally based on the former 


municipal boundaries. 


It is the responsibility of the Councils of the area 
municipalities to decide how the costs of the sewage charge imposed 
by the Regional Corporation are to be raised within their own area 


municipality. 


ooawa se Regional Storm Sewer Charge 

The costs of the operation, maintenance and debt charges 
of the storm sewer system assumed from the City of Hamilton should 
be charged back to the City of Hamilton. This will require enabling 
legislation to be passed by the Legislative Assembly of the Province 


of Ontario. 
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The estimated cost to be charged back to the City of 
Hamilton for 1974 is $352,242. as shown on Table No. 27 which is 
appended to this section. This amount of $352,242. is included in 
the sewage charge to be assessed against the City of Hamilton as 


outlined in Section 3.4.3. and detailed in Table No. 25. 


This storm sewer charge should be reviewed on an annual 
basis and should be based on a detailed study that should be carried 


out as recommended in Section 4. 


3.4.5. Regional Solid Waste Disposal Costs 

The costs of the administration, operation, maintenance 
and debt charges of the solid waste disposal facilities will be 
included in the general levy which will be apportioned among the 
area municipalities on an equalised assessment basis in accordance 


with Section 81 (3) of Bill 155. 


On an interim basis, it is recommended that the fees 
charged to private contractors which are in effect on December 31, 


1973 be continued throughout 1974. 


The Regional Corporation should now stand in place of the 
Village of Waterdown and the Township of East Flamborough in their 
agreements with the Town of Burlington for the disposal of solid 
waste. It is assumed that the responsibility formerly assumed by 
the Town of Burlington will now be taken over by the Regional 


Municipality of Halton. 


Soe Billing Procedures 


It is recommended that the Treasurer for the Region meet 
with the Treasurers of the area municipalities to determine if the 


method and scheduling of payments outlined below is appropriate. 
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pala pg Be Regional Road and Solid Waste Disposal Charges 
These charges will be included as part of the regional 
levy and will be collected in accordance with Section 81 (3) of Bill 


155. 


Datei ere Water Rates 

On an interim basis the billing procedures presently 
followed by the area municipalities should continue. On this basis 
the billing should be done by the area municipality or Public Utilities 
Commission and the monies so raised forwarded to the Regional 


Corporation on a basis to be approved. 


Sper ein Sewage Charges 
The Regional Corporation should bill each area municipality 


in accordance with the by-law passed under Section 77 (6) of Bill 155. 


Bs SA Storm Sewer Charge 

The Regional Corporation should bill the City of Hamilton 
in accordance with the new legislation which should be requested by 
the Regional Corporation from the Legislative Assembly of the Province 


of Ontario. 
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SECTION 4 - FUTURE ACTION 


Aah Engineering and Related Studies 


The study carried out to date, as outlined in this report, will 
serve to provide the Regional Corporation with inventories of regional 
roads, water, sewage, drainage and solid waste disposal works to be 
assumed by the Regional Corporation as of January Lal974.Jt.also 
provides the Regional Corporation with information on personnel and 
interim measures necessary to operate and maintain such regional roads 
and works, a recommended organization for the Regional Department of 
Engineering and the current status of the financing of the roads and works 


being assumed. 


The problems associated with servicing, existing and future 
developments, will continue to be many and varied. Successful integration 
of land use planning, servicing and financial budgeting is the desired 
objective of all Councils but is particularly important in the Regional 
Municipality of Hamilton-Wentworth because of the existing and future 


growth pressures in this area. 


This study has revealed that several works within the region 
require early attention in order to provide adequate service to existing 
and proposed development areas of the region and that in some instances 
expansion and modification of these works is already in the planning stage. 
With the formation of the Regional Corporation, the development of these 
works can now be accomplished on a more co-ordinated basis taking 
advantage of the economies of scale while avoiding the problems 


associated with area municipal boundaries. 


Certain local problems, particularly in water supply, sewage 
disposal and solid waste disposal will require early attention. It will 


also be necessary for the Regional Corporation to examine the adequacy 
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4-2 
of existing works in relation to present and future requirements and to 
determine the additional works necessary to meet future needs. It will 
also be necessary to determine the optimum method of operating the 
various works throughout the Region. The financial implications of 
present and future programmes will require careful examination as 
the availability of funds will dictate the rate at which new works can 


be considered. 


ah Areas Requiring Attention Early in 1974 


The following items are not necessarily in any order of urgency 
but represent those items which are considered to be in need of Councils’ 


early attention. 


ls eae City of Hamilton Sewage Treatment Plant 

The secondary sewage treatment facilities at this plant are 
under construction at this time and should be completed by the end of 
1973. The flows in the plant are now such that a study should be under- 
taken in 1974 to establish the timing, method and estimated cost of the 
next expansion of the treatment plant which was originally scheduled by 


the City of Hamilton for design in 1976 and for construction in 1977. 


AeZ a2, East End Sewage Treatment Plant - Town of Stoney Creek 

The Ministry of the Environment is presently carrying out a 
study of a new sewage treatment plant in the east end of Stoney Creek. 
The Ministry should be asked to continue with this study and to complete 
it so that the recommendations contained therein can be implemented as 
soon as possible. The construction of this new treatment facility would 


eliminate the Gardendale lagoon in the Winona area. 
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cP | The Town of Dundas Sewage Treatment Plant 

A report has now been completed on the expansion of this 
treatment plant. The recommendations of this report should be reviewed, 
approved and implemented as soon as possible so that the expansion of 
the plant can proceed. The Regional Council should consider the question 
of additional space for the provisions of a sewer maintenance facility 
when it reviews the expansion of this plant. The treatment plant has 


been shown as a "Works in Progress" in this study. 


4.2.4 The Waterdown Elevated Tank - Township of Flamborough 
The Ministry of the Environment has now issued a Preliminery 
Certificate of Approval for the provision of a new 500,000 gallon elevated 
tank. An option has been takenon the property for the new tank and the 
engineering design has been started. The method of financing of this 
facility should be reviewed early in 1974. This tank will service the 
former Village of Waterdown and also the adjacent areas of the former 
Township of East Flamborough. 
eile Waterdown - East Flamborough Water Service Area in the 
Township of Flamborough 
The Ministry of the Environment has carried out a study of 
the water supply in the Waterdown and East Flamborough area. This 
study contains recommendations with regard to the extension of the 


Waterdown water supply into the former Township of East Flamborough. 


It is recommended that the report prepared by the Ministry be 
reviewed as part of the Master Plan for waterworks for the region as noted 


in section 4.3). 


Due to pollution problems with the wells in the existing 
Rockcliffe area, just west of Waterdown, immediate consideration 


should be given to extending water facilities to this area. 
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CP AAI The Waterdown Sewage Treatment Plant - Township of Flamborough 
The former Village of Waterdown has asked the Ministry of the 
Environment to carry out a study of the expansion of this plant which is 


now nearing its design capacity. 


In view of development pressures in the area to be serviced 


by this treatment plant, this study should be started as soon as possible. 


ay" Long Range Programmes for Regional Roads, Water, Sewage, 
Drainage, and Solid Waste Disposal Works 


Ars eal Regional Roads 
It is recommended that the Regional Corporation initiate work 


on the development of a Roads Needs Study. 


This study would review the roads assumed by the Regional 
Corporation, recommend what roads should be added to or deleted from 
the system and set priorities for the maintenance and construction of 


these roads. 


Bo ete Water, Sewage and Drainage Works 

It is recommended that the Regional Corporation initiate work 
on the development of Master Plans for waterworks, sewage and drainage 
works in conjunction with an Official Plan for the region. The engineering 
components of the Official Plan should be fully integrated with the 
planning processes involved in the creation of short and long range land 
use plans so that efficient financial budgeting is achieved for all neces sary 
services. The engineering studies should also include recommendations 
on the appropriate procedures for the collection of revenues to meet the 


operating and maintenance costs as well as the debt retirement charges. 


Due to the nature of the combined sewer system in the City of 


Hamilton, it is recommended that the study of the sewage works and 


drainage works be a joint study. 
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4-5 
The Master Plan for sewage works and drainage works should 
cover all area municipalities and all area municipalities should participate 


in the cost of the preparation of the plan. 


Appropriate Terms of Reference should be prepared for the 


carrying out of these studies. 


4373. Solid Waste Disposal 

The Regional Corporation should assume responsibility for 
the reviewing, approving and implementation of the recommendations 
contained in the Hamilton-Wentworth Waste Management Study which 
has been completed for the former County of Wentworth and the City 


of Hamilton. 


This study contains recommendations related to the closing 
of many of the existing landfill sites in the Region. The Regional 
Corporation should take the necessary action to close these landfill 
sites as soon as possible before it becomes necessary for the Ministry 


of the Environment to take appropriate action to have the sites closed. 


The recommendations contained in the Hamilton-Wentworth 
Waste Management Study should be reviewed in conjunction with the 


Official Plan for the Region. 


4.4. Review of Charges for Water, Sewage, Storm Sewer and Solid 
Waste Disposal Facilities 


RA Water Rates and Sewage Charges 

The Regional Corporation should initiate studies into the cost 
of financing, operating and maintaining regional water and sewage 
works. These costs should be used to determine appropriate rates and 
charges necessary to provide the revenue to meet the cost of the water 


and sewage facilities. 


Appropriate Terms of Reference should be prepared for the 


carrying out of these studies. 


nd @) 7 
: he 


ae 
Sat ei : wt “nt - © a 4 


olvote etiow spec) has i semuies 7 
nda Bi rs 


7 


sisqinitien hlvods weriey! 


7 : . 7 
4d} 167 kerogeped Bites annied 16 eonaT « TOTNY: a 4 
eeliuite ee onlin - 


lagoqett? staaw bee: «EE.8 


so) SSH) Menage amucse boone nohnoqmes tenolgen ect 


AHOLI Gta my 671304 iatnemelam pie enlhvorags soalwelwear ay 

inflw yh? ewe cosh ateeW dhowsteWenollieh oat ht Gonteinos 
us 

vai ant bee | sIneW lo VirwoO 41smya) ecli 2} beleiqmes wesd eau 


.notlimnsH to 


pel op c Jet enoktsbonannors acisynce ybuta aldT 


solipaa sAy et cote Mindell onbtelxe ea) To yasm 36 


‘$e! aga Sey ‘it nelios yisasetan emi 44a! bi yvode. noitmeqio 
t yure wo eainpoead J) armed eldlesog ¢o Meee 86 eatta 
ia Of evi nofimee atalwiowwgas s45r ol jaemnouvnad ent 26 
wilieeH aty a) hentemon sfoltshiemmose: ent 
oft 4 aaifoull aes Oo bewsiver ed bloade yvbuld InemepenéM Stesw 


_noloet edd 10? sl [slot 


oB bas iewsd mos? ,spewah 3e6W tot sep1819 Io welven -bah 
“29 MMIS 65 i lewenpeit et26W> = 
2omedO epsweed bas eee wisW or a 
> 
top od! otf selbute eleitinlr bluede neliewqiweS lenoloet eat 
spewee bes 1eiew !enoloe pataléinism ine: paligiege oatsedal o 
bos rater suchooige sotmeteh of boti 6d blvode ateos saad? = eae > 
ss _ _ 
is q 7 : 7 
oto art tc teen of) soem ot avosvel sdf eblveig oF yisegeas et beat 
1 4 
edi it bowme|siy ed nines ono 78 oh 
Sonu o> Sean 
: - a 
Ve 
_ ss - 


4-6 
rere Storm Sewer Charges 
The Regional Corporation should initiate a study into the 
annual costs that should be charged against the City of Hamilton to 
cover the costs of financing, operating and maintaining the storm 
sewer works assumed from the City of Hamilton and other storm sewer 
works that may be constructed by the Regional Corporation for the sole 


benefit of the City of Hamilton. 


4.4.3. Solid Waste Disposal Fees 

Fees to be charged to private contractors for the use of the 
solid waste disposal works should be reviewed in conjunction with, 
and as an extension of, the Hamilton-Wentworth Waste Management 


Study. 


Ae Capital Budget 


The Regional Corporation should initiate an immediate study 
into the major remedial and capital works that should be undertaken 
during the five year period from 1974-1979. This study would form the 
basis of the five year Capital Budget for regional roads, water, sewage, 


drainage and solid waste disposal works. 


4.6. Existing Information 


The Regional Corporation should initiate work on the assembly 
of all information relative to the work being assumed. This information 


should include, but not be limited to, the following: 


i) Reports 

All area municipalities, including the County of 
Wentworth and the Hamilton-Wentworth Suburban Roads 
Commission, have in their files reports on existing and 
proposed work. The Regional Corporation should obtain 


copies of all of these reports so that they can be reviewed 
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4-7 
and used to identify problem areas and assist in the 


preparation of the five year Capital Budget. 


ii) Drawings 

All area municipalities, including the County of 
Wentworth and the Hamilton-Wentworth Suburban Roads 
Commission, should have detailed drawings of the work 
being assumed by the Regional Corporation. The Regional 
Corporation should obtain copies of these drawings and where 
no drawings exist the Regional Corporation should initiate 
work on the preparation of appropriate drawings of the work 


being assumed. 


iii) Property Plans 

The Regional Corporation should obtain from the area 
municipalities, including the County of Wentworth and the 
Hamilton-Wentworth Suburban Roads Commission, copies 


of the property plans relative to all work being assumed. 


Particular study should be given to the area where 
the property has a joint function for the Regional Corporation 
and the area municipality, or where the Regional Corporation 
may Only assume the property on a temporary basis then 
return it to the area municipality as in the case of landfill 


sites. 


iv) Agreements 

All area municipalities, including the County of 
Wentworth and the Hamilton-Wentworth Suburban Roads 
Commission, have agreements relating to subdivisions, 


railway crossings, water supply, sewage, drainage, 
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4-8 
solid waste disposal, leasing of property, studies, design 
of work being assumed, contracts for work under construction, 


etc. 


These agreements may be with individuals, companies, area 
municipalities, railway companies, developers, consulting 
engineers, Ministry of the Environment, Ministry of Trans- 
portation and Communications or other levels of government, 


etc. 


The Regional Corporation should initiate work on the assembly 
of all of this information so that there is an orderly transfer of the 


agreements. 


Ae] Utilities Co-ordinating Committees 


The Regional Corporation should establish a Regional 
Utilities Co-ordinating Committee (both policy and working) in 
conjunction with the utility companies in the region. This committee 
would take over some of the responsibilities of the present Utilities 
Co-ordinating Committee in the City of Hamilton and extend its 
responsibility to include the entire region. The area municipalities 
should establish Area Utilities Co-ordinating Committees with a 


regional representative as a member. 
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SECTION 5 - CONCLUSIONS AND ACKNOWLEDGMENTS 


Sal Conclusions 

The foregoing report, represents the results of an investigation 
that has been carried out into the assumption of works relating to regional 
roads, water supply, sewage, land drainage and solid waste disposal 
that can be considered a Regional responsibility in accordance with 
Bill 155 and in addition presents recommendations with regard to the 
assumption of storm sewers in the City of Hamilton. It also presents 
recommendations with regard to organising for, and the operation Our 


such works including the necessary financing. 


It is not intended to be complete and detailed with regard to the 
various works that are to be assumed. The Commissioner of Engineering 
should continue to add to the data presented in this report so that the 
Regional Corporation has a complete and accurate record of all works 


under its jurisdiction. 


The system of operating and the financing should be throughly 
reviewed and revised in the light of the first year of experience to ensure 
that services remain adequate and equitable, Provision for orderly and 


planned expansion of the facilities will be necessary to ensure this end. 
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